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NOTICE: 
Bids to be opened at SPECIFICATION 


2:00 pm, EDST, 


The Contractor shall follow the provisions set forth in the specifications 
and all applicable regulations and orders of Business and Defense Services 
Administration in obtaining controlled materials and other products and 
materials needed to perform this contract. 


All questions concerning the bidding or any other phase of the plans and 
specifications occurring prior. to bid opening shall be presented to the 


Public Works Officer (Telephone: © 


Questions requiring interpretations of drawings and specifications must be 
submitted at least 7 days before bid opening. Interpretations or modifi- 
cations to specifications made as a result of questions will be made by 
addendum only, and unless so done, all bidders should base their bids on 
the plans and specifications as issued. 


To inspect the site of the work before bid opening, prior appointment must 


be made with the Public Works Officer, 


Tel. 
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SECTION 1A 


Bidding Information 


1, GENERAL INTENTION : STAT 


It is the declared and acknowledged intention and meaning of these specifi- 
cations to provide and secure the exterior painting 
and adjoining structures complete and ready for use. 


2. GENERAL DESCRIPTION . 

The work includes the painting of the Warehouse Building, Supply Annex. Steel 
Lumber Storage Shed (Interior and Exterior), Bottled Gas Storage Shed} Loading 
Platform Roof, Firewalls on Roof and incidental related work as required. 


The work shall be complete. . The contractor shall furnish labor, material, equip- 


. ment, tools, supplies and services, and perform all operations necessary for or 


incidental to a complete project in conformity with these specifications. 
3. LOCATION | | 


The work shall be located at the | STAT 
_ |The exact Location will be indicated by the Public f 


Works Officer. 


4. COMMENCEMENT, PROSECUTION AND COMPLETION OF WORK 

The contractor will be required to commence work under this contract within 20 - 
calendar days after the date of receipt by him of notice to proceed, to prose- 
cute said work diligently, and to complete the entire work ready for use within 
60 days without any lapse of time except for weather conditions. The time stated 
for completion shall include final clean-up of premises. 


5. RESERVED 


6. NOTICE OF TOTAL SMALL BUSINESS SET-ASIDE (1972 Jul) 


(a) RESTRICTION. Offers under this procurement are solicited from small business 
concerns only and this procurement is to be awarded only to one or more small 
business concerns. This action is based on a determination by the Contracting 
Officer, alone or in conjunction with a representative of the Small Business 
Administration that it is in the interest of maintaining or mobilizing the Nation's 
full productive capacity, in the interest of war or national defense programs, 

or in the interest of assuring that a fair proportion of Government procurement 

is placed with small business concerns. Offers received from firms which are 

not anaes business concerns shall be considered nonresponsive and shall be re- 
jected. 


1 
- Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 rrr triste ncnennn 


meri ninein AMEE: Seis eM tiene te 


- + Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 


(b) DEFINITION. A "Small Business Concern" is a concern, including its 
affiliates, which is independently owned and operated, is not dominant in 

the field of operation in which it is offering on Government contracts, and. 

can further qualify under the criteria set forth in regulations of the Small 
Business Administration (Code of Federal Regulations, Title 13, Section 121.3-8). 
In addition to meeting these criteria, a manufacturer or a regular dealer sub-~ 
mitting offers in his own name must agree to furnish in the performance of the 
contract end items manufactured or produced by small business concerns: PRO- 
VIDED, that this additional requirement does not apply in connection with con- 
struction or service contracts. 


7. DEFINITION OF SMALL BUSINESS 


For procurement, a small business concern is a concern that is certified as a 
small business concern by the Small Business Administration, and as a Special 
Trade Contractor, the annual receipts of the concern and its affiliates for 
the preceding three fiscal years must not exceed $5,000.000. 


8. LIQUIDATED DAMAGES 


In case of failure on the part of the contractor to complete the work within 
the time fixed in the contract or any extensions thereof, the contractor shall 
pay to the Government as liquidated damages pursuant to Clause 5 of Standard 
Form 23-A the sum of $12.00 for each day of delay. The Government will take 
no action pursuant to Clause 5 to terminate the right of the Contractor to 
proceed or to assess liquidated or actual damage where the failures of the 
contractor to complete the work within the time specified elsewhere in this 
contract is due solely to the operation of the priorities and allocations 
‘system and is not otherwise caused by the fault or negligence of the contrac- 
tor. Such delays will be excusable within the meaning of Clause 5 and the 
Contractor will be entitled to a time extension by reason thereof. 


9. MANDATORY INSURANCE COVERAGE 


Within 15 days after the award of this contract, the successful bidder shall 
furnish to the Public Works Officer, Armed Forces Experimental Training 
Activity, a certificate of insurance as evidence of the existance of insurance 
coverage in amounts not less than the amount listed in "Alterations to General 
Provisions" page 4. 


The comprehensive and automobile liability policies shall contain a provision 


worded as follows: "The insurance company waives any right of subrogation STAT 


against the United States of America which may arise by reason of any pay- 

ment under the policy." The certificate of all policies shall. provide for 
notice of cancellation to the Public Works Officer, | | 
and the certificates shall indicate that the above pro- 
vision has been included. 


10. SPECIFICATIONS AND STANDARDS 
The specifications and standards referenced in this specification (including 


addenda, amendments, and errata listed) shall govern in all cases where refer- 
ences thereto are made. In cases of difference between the referenced 
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specifications or standards and this specification or its accompanying 
drawings, this specification and its accompanying drawings shall govern 
to the extent of such difference; otherwise, the referenced. specifications 
and standards should apply. The requirements for packaging, marking, and 


-preparation ror shipment or delivery included in the referenced specifi- 


cations shall apply only to materials and equipment that are furnished 
directly to the Government and not to materials and equipment that are 
to be furnished and installed by the contractor, Unless specified other- 
wise in this specification, the requirements included in referenced 
specifications are modified as follows: 


Radio-interference suppression: Not required. 

Fungus Control: Not required 

Identification or name plate; Manufacturer's standard acceptable, - 
Technical publications: In lieu of tests performed on a production test 
model, such test, if required at the manufacturer's plant, shall be per- 
formed on the equipment. being furnished. under this specification. 


11. FACTORY INSPECTION 


Factory inspection of material and equipment for which tests at the place 
of manufacture are required by referenced standards will. be waived, pro« 


. vided notorized copies: of factory tests. reparts are furnished which show 


compliance with the specification requirements. 

12. SAMPLES 

The contractor shall submit, for approval, samples of the following and 
of such other materials and equipment as may be required whether mentioned 
specifically herein. or not: 


Paint 


13. SPECIAL REQUIREMENTS 


(a) The contractor shall abide by all security requirements of the Activity. 

(b) Once work has begun, it shall proceed uninterrupted to completion unless 
halted by the Public Works Officer or his designated representative, 

(c) The contractor shall notify the Public Works Officer. at STAT 
least 7 days in advance of planned operations, 

(d) To inspect the site of work before bid opening, prior appointment must be 
Po ee STAT 


14. PERSONNEL REQUIREMENTS ° 


The contractor and all personnel employed by him shall be fully qualified 
and experienced in their particular field of work, Full name, date, place 
of birth, and current address of each employee shall be.supplied to the 

Public Works onedal five (5) STAT 
days prior to start of WOrk. 
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25. SECURITY REQUIREMENTS 


No employee or representative of the contractor will be admitted to the site 
unless he furnishes satisfactory proof that he is a citizen of the United: 
States. This Activity operates under strict security regulations and all 
persons admitted to the Activity must be accompanied by an official escort, 
designated by the Activity's Security Officer, at all times. The Security 
Officer may authorize issuance of badges to selected responsible employees 
of the Contractor, which will permit the person issued the badge to act as 
escort for other contractor personnel. 


16. MINIMUM WAGE RATES AND OTHER LABOR STANDARDS 


The provisions of this paragraph do not apply when the contract amount is 
$2,000 or less. The contractor shall pay mechanics and laborers employed 
or working directly upon the site of the work, wage rates not less than 
those contained in the wage determination decision of the Secretary of 
Labor, No. VA77-3091, which is attached hereto. 


- 17. DEFINITIONS 


Where "as shown", "as indicated", "as detailed", or words of similar import 
are used, it shall be understood that reference is made to the drawings 
accompanying this specification unless stated otherwise. Where "as directed", 
"as required", "as permitted", "approved’', "acceptance", or words of similar 
import are used, it shall be understood that the direction, requirement, 
permission, approval or acceptance of the Public Works Officer is intended 
unless stated otherwise. As used in this specification "provide™ shall be 
understood to mean "provide complete in place", that is, "furnish and install". 


18. PROTECTION AND REPAIRS 


The contractor shall comply with the fire prevention requirements, security 
rules and regulations of the Activity, and shall provide approved means 
necessary for the protection of all Government and private property, including 
contents of buildings affected directly or indirectly by his operations. All 
damage to Government or private property, resulting directly or indirectly 
from the contractor's operations shall be made good by him without expense 

to the Government. The contractor shall protect the materials and work from 
deterioration and damage during construction and shall store and secure in- 
flammable material from fire, remove oil rags, waste and refuse from building 
each night and during cold weather furnish all heat necessary for the proper 
conduct of work. He shall provide and maintain all temporary walkways, roadways, 
trench covers, barricades, colored lights, danger signals, and other devices 
necessary to provide for safety and traffic. 


19. OPERATION OF STATION UTILITIES 


The contractor shall not operate nor disturb the setting of any control 
devices in the station utilities system, including water, sewer, electrical 


4 . 
iv ws Approved For Release 2007/10/23 : CIA-RDP86-O0800RO00200140002-9 encnseeverricren geet wet 


URE 


Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 
and steam services. The Government will operate the control devices as 
required for normal conduct of work. The contractor shall notify the 
Public Works Officer giving reasonable advance notice when such operation 
is required. 


20. STORM PROTECTION 


Should warnings of winds of gale force or stronger be issued, the contractor 
shall take every practicable precaution to minimize danger to persons, to 
the work, and to adjacent property. These precautions shall inciude closing 
all openings, removing all loose materials, tools and/or equipment from 
oe locations, and removing or securing scaffolding and other temporary 
work. 


21. DISPOSAL OF WORK REMOVED 


Except where specifically designated as being retained by the Government, 
or to be reinstalled in the new construction, all materials, fixed equipment 
and/or debris resulting from demolition and removal operations shall become 
the property of the contractor and be removed from the limits of the Govern- 
ment reservation at such times during the progress of the work as directed. 


22. METHODS AND SCHEDULES OF PROCEDURE 


The work shall be executed in a manner and at such times that will cause the 
least practicable disturbance to the occupants of the buildings and the normal 
activities of the station. Before starting any work, the sequence of operations 
and methods of conducting the work shall have been approved. 


23. WORK OUTSIDE REGULAR HOURS 


Normal working hours at this Activity are 0800 to 1630 hours Monday through | 
Friday. If the contractor desires to carry on work outside of regular hours 
or on Saturdays, Sundays, or Holidays, he shall submit application to the 
Public Works Officer, but shall allow ample time to enable satisfactory 
arrangements to be made by the Government for inspecting the work in progress. 
At night, he shall light the different parts of the work in an approved manner. 


24, SAFETY REQUIREMENTS 


The contractor shall comply with the Department of the Army, Corps ef Engineers, 
"General Safety Requirements," revised March, 1967. The contractor and his 
subcontractors shall maintain an accurate record of, and shall report to the 
Officer in Charge, exposure data and all accidents resulting in death, trau- 
matic injury, occupational disease, or damage to property, materials, supplies, 
and equipment incident to work performed under this contract. The report shall 
be submitted on Standard Form 92 and shall be in accordance with "Instructions 
to Contractor for Preparation of Supervisor's Reports of Accidents", the 
"Instructions" and the required forms will be furnished by the Officer in Charge. 
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25. EXAMINATION OF PREMISES 


Before submitting proposals, bidders are expected to visit and inspect the 
site of work and satisfy themselves as to the physical conditions at the 
Site, the general and local conditions, including availability of labor, 
the nature and extent of the work, the character and effect of existing 
adjoining and/or adjacent work, and other factors that can affect the cost 
of the performance of the contract to the extent that such information is 
reasonably obtainable. 


26. PAYROLLS AND AFFIDAVITS 


' The prime contractor, subcontractor, and sub-subcontractors will be re- 
quired to submit a copy of each weekly payroll together with DD Form 879, 
Contractors Weekly Payroll Statement, covering the payroll to the Officer in 
Charge of Construction within seven (7) days after the regular payment date 
of the payroll period. The receipt of these payrolls and statements is made 
a condition precedent to payment for any amounts due under the contract. 


27. PAYROLL 


The payroll. shall be identified by the name of the contractor, contract number, 
and the location of the site of the work. Payrolls shall state accurately 

and completely for each employee, his name, classification, social security 
number, rate of pay, daily and weekly hours worked, wages earned, all deduc- 
tions from such wages and the actual weekly wages paid. Contractors are 
required to submit employee's address with the payroll on which the employee's 
name first appears. 


28. CONTRACTORS WEEKLY STATEMENT OF COMPLIANCE 


Contractors weekly statement of compliance shall be executed on the foxm 
furnished for the purpose by the Officer in Charge. Contractors shall list 
by title or name, all deductions made, omitting from the listing the dollar 
amount of the deductions. 


29. SUBCONTRACTORS AND PERSONNEL 


Promptly after the award of the contract, the contractor shall submit to 

the Officer in Charge, in triplicate, a list of his subcontractors and the 
work each is to perform. On this form shall appear the names of the key 
personnel of the contractor and subcontractors together with their home 
addresses and telephone numbers for use in the event of any emergency. From 
time to time as changes occur and additional information becomes available, 
the contractor shall amplify, correct, and change the information contained 
in previous lists. 


6 


* Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 *7>rerstemanensorneneni 


$2 SEO ee BS oe 


v= 5 


SECTION 2A 
Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002- 9 


April 1977 


INSTRUCTIONS TO BIDDERS 
(Construction Contract) 


(instructions 1 through 11 are those prescribed by the General Services Administration in Standard: Form 22, October 
1969 Edition, as amended pursuant to the latest revisions of the Armed Services Procurement Regulation.} 


TABLE OF CONTENTS 
Page 
EXPLANATIONTO BIDDERS .... 0.000. cece eee ee eee Shes ae ere 1 
CONDITIONS AFFECTING THEWORK 0.0.0.0... ccc cee ec cee eee eee ete e nen 1 
BIDDER’S QUALIFICATIONS 2.0... cc ccc ect eee et eee eee neAanens ae 
BIDGUARANTER 10S eo aad od oe ea eae bee ee SA Sa aa Bente Putes 1 
PREPARATIONOF BIDS ............ Me kGe eae ie ale Ree hae ee Eee 1 
SUBMISSION OF BIDS: ic 5 cut assinnsg aaa. oo feces Bigs eae eels Te tory ae alae desarasemh coterie ceage ey 1 
- LATE BIDS, MODIFICATIONS OF BIDS OR WITHDRAWAL OF BIDS (April I sute wots eee 
RESERVED cc acint caw oy a CE ae ASP APR Oe ee Be eee ee ee 2 
OBUBTIC OPENING OF HIDS: acs. o eon od tote void ee tak Ole ieee hehe 2 
AWARDOR CONT RACK bait ov ay gard ter ean tee at a cae erro els SP a eee eu eats 2 
CONTRACT AND BONDS: .00.5:545.6 Sasso ee even Pelee ees Recakie Lets ene ead 2 
BID GUBMISSION -caXucuuiy ah sepete rela pere tsa aoe ae akat ie ee et ta a 2 
BIDGUARANTY ..... Pe ree eae en ee ie ae eee ere ee eee ate en ee 2: 
CONTRACT ANDBONDS ..... Ree re ee wee a Se ES eee ees Eee 2 
AFFIRMATIVE ACTION REQUIREMENT 2.000000 cece eee eee eee ete eens 2 
CERTIFICATION OF NONSEGREGATED FACILITIES ... 0... eee eee ee ee eee 2 
LISTING OF EMPLOYMENT OPENINGS 2.00... ee eee eens 3 
COST LIMITATIONS: 4.404 Bes Cee hea REDS GE be ee PE Bae eS 3 
REQUIREMENT FOR FULL, ACCURATE, AND COMPLETE INFORMATION ......-2- 00000 eee 3 
- BIDS~ACCEPTANCE PERIOD (1960 APR) 0. ee eee eee eee tees 3 
ADDITIVE OR DEDUCTIVE ITEMS (1968 APR) 0. ee eee eee eens 3 
SPECIAL PROVISIONSSF 19: nh o-o Gea po OG ews Wa Ae OS wn Soe Sa 3 
MODIFICATIONS PRIOR TO DATE SET FOR OPENING BIDS... 0. see ecu eeeceeeveeeeee 3 
PARENT COMPANY ........ SESE ad SORE ate Pid coche nah, BAe reset Aaa Micani 3 
EMPLOYER'S IDENTIFICATION NUMBER 2.0... cece eee eee eee ees 3 
CERTIFICATION AND INDEPENDENT PRICEDETERMINATION ..........2-20000. pigieaie.g 3 
CONTINGENTOR ERS 4.4.2cn cole aetde te leed t Hel Greer oie is kak i ane eed ae Ree te ee 4 
NOTICE REGARDING BUY AMERICAN ACT (170 SEP)... see eee eee ee siace wees ‘uae 
RECEPTOR AMENDMENTS >< 5a.0 000% 0s ae bu CAGE a eee eee Ges sahie tas 4 
Li 


- Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 ~ 


Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 


April 1977 


INSTRUCTIONS TO BIDDERS 
(Construction Contract) 


(Instructions 1 through 11 are those prescribed by the General Services Administration in Standard Form 22, October 
1969 Edition, as amended pursuant to the latest revisions of the Armed Services Procurement Regulation.) 


1.. EXPLANATIONS TO BIDDERS 


Any explanation desired by a bidder regarding the meaning 
or interpretation of the invitation for bids, drawings, specifications, 
ete, must be requested in writing and with sufficient time allowed 
. for a reply to reach bidders before the submission of their bids. Any 
_ interpretation made will be in the form of an amendment of the 
‘invitation for bids, drawings, specifications, etc., and will be 
furnished to all prospective bidders. Its receipt by the bidder must 
be acknowledged in the space provided on the Bid Form (Standard 
Form 21) or by letter or telegram received before the time set for 
opening of bids, Oral explanations or instructions given before the 
award of the contract will not be binding. 


2, . CONDITIONS AFFECTING THE WORK 


Bidders should visit the site and take such other steps as may 


be reasonably necessary to ascertain the nature and location of the 
work, and the general and local conditions which can affect the 
work or the cost thereof. Failure to do so will not relieve bidders 

- from responsibility for estimating properly the difficulty or cost of 
successfully performing the work. The Government will assume no 
responsibility for any understanding or representations concerning 
conditions made by any of its officers or agents prior to the 
execution of the contract, unless included in the invitation for bids, 
the specifications, or related documents, 


3, BIDDER’S QUALIFICATIONS 


Before a bid is considered for award, the bidder may be 
requested by the Government to submit a statement regarding his 
previous experience in performing comparable work, his business 
‘and technical organization, financial resources, and plant available 
to be used in performing the work. 


4, BID GUARANTEE 


Where a bid guarantee is required by the invitation for bids, 
failure to furnish a bid guarantee in the proper form and amount, by 
the time set for opening of bids, may be cause for rejection of the 
bid. 


A bid guarantee shall be in the form of a firm commitment, 
such as a bid bond, postal money order, certified check, cashier’s 
check, irrevocable letter of credit or in accordance with Treasury 
Department régulations, certain bonds or notes of thg United States. 
Bid guarantees, other than bid bonds, will be returned (a) to 
unsuccessful bidders as soon as practicable after the opening of bids, 
and (b) to the successful bidder upon execution of such further 
contractual documents and bonds as may be required by the bids as 
accepted. 


If the successful bidder, upon acceptance of his bid by the 
Government within the period specified therein for acceptance 
(sixty days if no period is specified) fails to execute such further 
contractual documents, if any, and give such bond(s) as may be 
required by the terms of the bid as accepted within the time 
specified (ten days if no period is specitied) after receipt of the 
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forms by him, his contract may be terminated for default. In such 
event he shall be liable for any cost of procuring the work which 
exceeds the amount of his bid, and the bid guarantee shall be 
available toward offsetting such difference, 


5. PREPARATION OF BIDS 


(a). Bids shall be submitted on the forms furnished, or 
copies thereof, and must be manually signed. If erdsures or other 
changes appear on the forms, each erasure or change must be 
initialed by the person signing the bid. Unless ¢pecifically authorized 
in the invitation for bids, telegraphic bids will not be considered. 


(b) - The bid form may provide for submission of a price or 
prices for one or more items, which may be lump sum bids, © 
alternate prices, scheduled items resulting in a bid on a unit of 
construction or a combination thereof, etc. Where the bid form 
explicitly requires that the bidder bid on all items, failure to do so 
will disqualify the bid. When submission of a price on ail items is 
not required, bidders should insert the words “no bid’’ in the space 
provided for any item on which no price is submitted. 


(c) Unless called for, alternate bids will not be considered. 


(d) Modifications of bids already submitted will be con 


sidered if received at the office designated in the invitation for bids 


by the time set for opening of bids. Telegraphic modifications will 
be considered, but should not reveal the amount of the original or 
revised bid. 


6. SUBMISSION OF BIDS 


Bids must be sealed, marked, and addressed as directed in the 
invitation for bids. Failure to do so may result in a premature 
opening of, or a failure to open, such bid. 


7. LATE BIDS, MODIFICATIONS OF BIDS OR WITH- 
DRAWAL OF BIDS (1974 SEP) 


(a) Any bid received at the office designated in the 
solicitation after the exact time specified for receipt will not be 
considered unless it is received before award is made and either: 


(i) It was sent by registered. or certified mail not 
later than the fifth calendar day prior to the date specified for the 
receipt of bids (¢.g., a bid submitted in response to a solicitation 
requiring receipt of bids by the 20th of the month miust have been 
mailed by the 15th or earlier); or, 


(ii) it was sent by mail (or tetegram if authorized) 
and it is determined by the Government that the late receipt was 
due solely to mishandling by the Government after receipt at the 
Government installation. 


(b) Any modification or withdrawal of bid is subject to 
the same conditions as in (a) above except that withdrawal of bids 
by telegram is authorized. A bid may also be withdrawn in person 
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by a bidder or his authorized representative, provided his identity is 
made known and he signs a receipt for the bid, but only if the 
withdrawal is made prior to the exact time set for receipt of bids, 


(c) The only acceptable evidence to establish: 


(i) the date of mailing of a late bid, modification 
or withdrawal sent either by registered or certified mail is the US. 
Postal Service Postmark on the wrapper or om the original receipt 
from the U.S. Postal Service. If neither postmark shows a legible 
date, the bid, modification or withdrawal shall be deemed to have 
been mailed late. (The term “postmark” means a printed, stamped, 

‘or otherwise placed impression that is readily identifiable without 
further action as having been supplied and affixed on the date of 
mailing by employees of the U.S. Postal Service.) 


(ii) the time of receipt at the Government installa- 
tion is the time/date stamp of such installation on the bid wrapper 
or other documentary evidence of receipt maintained by the 
instalation. : 


(d) Notwithstanding the above, a late modification of an 
otherwise successful bid which makes its terms more favorable to 
the Government will be considered at any time it is received and 

_ may be accepted. NOTE: The term "Telegram — 
includes Mailgrams 
& RESERVED 


9, PUBLIC OPENING OF BIDS 


Bids will be publicly opened at the time set for opening in 
the invitation for bids. Their content will be made public for the 
information of bidders and others interested, who may be present 
either in person or by representative. 


10. AWARD OF CONTRACT 


(a) Award of contract will be made to that responsible 
bidder whose bid, conforming to the invitation for bids, is most 
advantageous to the Government, price and other factors con- 
sidered. 


(b) The Government may, when in its interest, reject any 
or all bids or waive any informality in bids received. 


(c) The Government may accept any item or combination 
of items of a bid, unless precluded by the invitation for bids or the 
bidder inctudes in his bid a restrictive limitation. 


11, CONTRACT AND BONDS 


The bidder whose bid is accepted will, within the time 
established in the bid, enter into a written. contract with the 
Government and, if required, furnish performance and payment 
bonds on Government standard forms in the amounts indicated in 
the invitation for bids or the specifications. 


12. BID SUBMISSION 


Bids shall be submitted only upon the items of bids stated in 
the specifications; bids upon other bases will not be considered 
unless specifically requested by the Government, Bids that do not 
reference all amendments or that are not submitted on the 


prescribed forms may be considered. nonconforming. The Officer 
whose duty it is to open the bids will decide when the specified time 
has arrived, and no bids (or modification or withdrawal of bid) will 
be considered if received by the Navy after the reading of the bids 
has begun except as provided in the “Late Bids and Modifications or 
Withdrawals” provisions of this invitation. Discrepancies, ambigu- 
ities, errors, or omissions to. the bidding data. should be reported 
promptly to the office from which the data were obtained. 


13. BID GUARANTY 


(Applicable only to bids of $2,000 or more.) Fo assure the 
execution of the contract and the performance and payment bonds, 
each bidder shalt submit with its bid a guaranty bond (Standard 
Fornt 24) executed by a surety company holding a certificate of 
authority from the Secretary of the Treasury as an acceptable 
surety, or other security as provided in paragraph 4. of Instructions 
to Bidders. Security shall be in the sum of 2 percent of the largest 
amount for which award can be made under the bid submitted, but 
in no case to exceed $3,000,000. The bid guaranty bond shall. be 
accompanied by a: verifax or other facsimile copy of the agent’s 
authority to sign bonds for the surety company. 


14. CONTRACT AND BONDS 


(Applicable only to bids of $2,000 or more.) Within 10 days 
after the prescribed forms are presented to him for signature, the 
bidder to whom award is made shall enter inte a written contract on 
the form prescribed by the specification and shall furnish two 
bonds, each with satisfactory security; namely, a performance bond 
(Standard Form 25) and a payment bond (Standard Form 25A). 
The performance bond shall be in a penal sum equal to 100 percent 
of the contract price. The payment bond shall be equal to 50 
percent of the contract price, except that it shall be 40 percent of 
the contract price if that price is more than $1,000,000 and not 
more than $5,000,000, and in the fixed sum of $2,500,000 if the 
contract price is more than $5,000,000. The bond of any surety 
company holding a certificate. of authority from the Secretary of 
the Treasury as an acceptable surety on Federal bonds will be 
accepted. Individual sureties will be accepted if each such surety 
deposits with the Contracting Officer cash, bonds, or notes of the 
United States, or certified check drawn to the order of the Treasurer 
of the United States, or such other security as the Contracting 
Officer may deem necessary for the required amount of the 
guaranty, under the agreement that the collateral so deposited shall 
remain in the possession and control of the Treasurer of the United 
States for at least one year after the completion of the contract. The 
contract time for purposes of fixing the completion date, default, 
and liquidated damages shall begin to run 25 days from the mailing 
of acceptance, regardless of when the formal. contract and bonds are 
executed. 


15. NOTE THE AFFIRMATIVE ACTION REQUIRE. 
MENT OF THE EQUAL OPPORTUNITY CLAUSE 
WHICH MAY APPLY TO THE CONTRACT RE- 
SULTING FROM THIS SOLICITATION : 


16. NOTE THE CERTIFICATION OF NONSEGRE- 
GATED FACILITIES IN THIS SOLICITATION 


Bidders, offerors and applicants are cautioned to note the 
“Certification of Nonsegregated Facilities” in the solicitation. 


Failure of a bidder or offeror to agree to the certification will render 
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his bid or offer nonresponslve to the terms af solicitations involving 
awards of contracts exceeding $10,000 which are not exempt from 
the provisions of the Equal Opportunity clause. ( 1969 JAN} 


17, LISTING OF EMPLOYMENT OPENINGS 


Offerors should note that this solicitation includes a provi- 
sion which will be included in the contract requiring the listing of 
employment openings with the local office of the State employment 
service system if the award is for $2,500 or more. 


18. COST LIMITATIONS 


A bid which does not contain separate bid prices for the 
items identified as subject to a cost limitation may be considered 
nonresponsive. A bidder by signing his bid certifies that each price 
bid on items subject to a cost limitation include an appropriate 


apportionment of all applicable estimated costs, direct and indirect, - 


as well as overhead. and profit. Bids may be rejected which (i) have 
been materially unbalanced for the purpose of bringing affected 
items within cost limitations, or (ii) exceed the cost limitations 
uniess such limitations have been waived by the Assistant Secretary 
of Defense (installations and Logistics) prior to award. 


{9% BIDS MUST SET FORTH FULL, ACCURATE, AND 
COMPLETE INFORMATION AS REQUIRED BY 
THIS INVITATION FOR BIDS (INCLUDING AT- 
TACHMENTS). THE PENALTY FOR MAKING 
FALSE STATEMENTS IN BIDS IS PRESCRIBED IN 

18 U.S.C, 1001 


20. BIDS-—ACCEPTANCE PERIOD (1960 APR) 


Bids offering less than the period of days specified for 
acceptance by the Government from the date set for opening of bids 
will be considered nonresponsive and will be rejected. 


21. ADDITIVE OR DEDUCTIVE ITEMS (1968 APR) 


If this invitation includes more than one bid item, the 
following clause applies. 


The low bidder for purposes of award shalt be the conform- 
ing responsible bidder offering the low aggregate amount for the 
first or base bid item, plus or minus (in the order of priority listed in 
the schedule) those additive or deductive bid items providing the 
most features of the work within the funds determined by the 
Government to be available before bids are opened. If addition of 

another bid item in the listed order of priority would make the 
award exceed such funds for all bidders, it shall be skipped and the 
next subsequent additive bid item in a lower amount shall be added 
if award thereon can be made within such funds. For example, when 
the amount available is $100,000, and a bidder's base bid and four 
successive additives are $85,000, $10,000, $8,000, $6,000, and 
$4,000, the aggregate amount of the bid for purposes of award 
would be $99,000 for the base bid plus the first and fourth 
additives, the second and third additives being skipped because each 
of them would cause the aggregate bid to exceed $100,000. In any 
case all bids shall be evatuated on the basis of the same additive or 
deductive bid items, determined as above provided, The listed order 
of priority need be followed only for determining the low bidder. 
After determination of the low bidder as stated, award in the best 
interests of the Govemment may be made to him on his base bid 
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and any combination of his additive or deductive bid for which 
funds are determined to be available at the time of the award, 
provided that award on such combination of bid items does not 
exceed the amount offered by any other conforming responsible 
bidder for the same combination of bid items. 


22. SPECIAL PROVISIONS—SF 19 
If the successful bid exceeds $10,000 and the contract is to 


be executed on Standard Form 19, the clauses set forth in the 
current Armed Services Procurement Regulation, paragraphs 


11-401.1(b) (Federal, State, and Local. Taxes) and 12-804 (a) (Equal . 


Opportunity) apply. 


23.- MODIFICATIONS PRIOR TO DATE SET FOR 
OPENING BIDS 


The right is reserved, as the interest of the Government may 
require, to revise or amend the specifications or drawings or both 
prior to the date set for opening bids. Such revisions and 
amendments, if any, will be announced by an amendment or 
amendments to this Invitation for Bids. If the revisions and 
amendments are of a nature which requires material changes in 
quantities or prices to be bid or both, the date set for opening bids 
may be postponed by such number of days as in the opinion of the 
issuing officer will enable bidders to revise their bids. In such cases, 
the amendment will include an announcement of the new date for 
opening bids. 


24. PARENT COMPANY 


A parent company for the purpose of this offer is a company 
which cither owns or controls the activities and basic business 
policies of the offeror. To own another company means the parent 
company must own at least a majority (more than. 50 percent) of 
the voting rights in that company. To control another company, 
such ownership is not required; if another company. is able to 
formulate, determine, or veto basic business policy decisions of the 
offeror, such other company is considered the parent company of 
the offeror. This contral may be exercised through the use of 
dominating minority voting rights, use of proxy voting, contractural 
arrangements or otherwise. 


25. EMPLOYER’S IDENTIFICATION NUMBER 


(Applicable only to advertised solicitations.) The offeror shall 
insert in the applicable space on the offer form, if he has no parent 
company, his own Employer's Identification Number (E.E. No.) 
(Federal Social Security Number used on Employer's Quarterly 
Federal Tax Return, U.S. Treasury Department Form 941), or, if he: 
has a parent company, the Employer’s Identification Number of his 
parent company. 


26. CERTIFICATION OF 


INDEPENDENT PRICE 
DETERMINATION 
(a) This certification on the offer form is not applicable 
to a foreign offeror submitting an offer for a contract which 
requires performance of delivery outside the United States, its 
possessions, and Puerta Rico. 


(b) An offer will not be considered for award where 
(a)(1), (a)G), or (6) of the certification has been deleted or 
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, The General Provisions (1-77) are he: “ely nodified as follows: 
‘a. | the table of contents under 272, ADDITIONAL, BOND SECORTTY delete 
(1975 Ocr) an@ substitute (1976 0oT) therefor, 

b. In the table of contents under 45, ACCIDENT PREVENTION delete ee? JUN) 
and substitute (1577 JUN) therefor, a : 
Clause 45 ACCIDENT PREVENTION (1967 JUN} is pavebe deleted amd new 

' Clause 45 NOCIDENT PREVENTION: (2977 JUN) attached hereto is 8 substituted 

" “therefor. | 

c. In the table of contents under 66, VALUE ENGINEERING INCENPIVE, delete 
(1974 APR) and substitute. (1977 AUG} therefor, ae" 

. Clause 66 VALUE ENGINEERING INCENTIVE (1974 APR) is hereby. deleted and | 

"new Clause 66 VALUE ENGINEERING INCENTIVE (1977 ANG) attached hereto - 
is substituted therefor. -_ 
a. ‘Th the table of contents re 63, REQUITRED INSURANCE, delete (1963 APR) 
7 ang substitute (1377 JAN} therefor. 
2 Clause G8 REQUIRED INSURANCE (1968 APR) is bereby deleted and new 
f Clause 68 REQUIRED INSURANCE (1.977 JAN) attached hereta is substituted 
theresa a - Pe thee , 
e&. In the table of contents under 79, CONTRACTOR QUALITY CONTROL (OO¢), 
Saeieta (6-72) and substitute (4-77) therefor. 
Clause 79 CONTRACTOR QUALITY CONTROL (COC) (6-72) is hereby deleted 
and new Claus e@ 72 CONTRACTROR QUALITY CONTROL ne) tee attached 
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Se ee ae ee 
Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 une for 
with all pertincad gray sions af Corry ME ) ss Ane MAGN ee eee The Acar a conoly 

‘ : prow ' ra of Engineers Manual, &M 38S—<t+f, dated 1 June 1977, ene { 
ee Geneal Safety Raquirements”, as amended, and s.i) also take or cause to be taken suck 

* at x Lee oe Ms . 
ces i measures as the Contracting Olficer may determine to be reasonably necessary Yor the 
(by The Contractor will maintain an accurate record of, and will report to the Contracting Of 
ficer in the manner and on tie forins prescribed by the Contracting Officer, exposure data ad all 
accidents resuliag in death, traumatic injury, accupational disease, and damage to propert: 

materials, supplies and equiynicnt incident to work performed undar this contract, oe 
(c) The Contracting Ciiicer wal natify the Contractor of any noncompliance with the foregoin 
provisions and the action to te taken, The Contractor shall, after receipt of such notice is 
‘mediately lake corrective action, Such notice, when delivered to the Contractor or his representa 
tive at the site of Wie work, shall be deemed sufficient far the purpose. If the Contractor fails or 
"refuses to comply promotly, the Comrecting Cfficer may issue an order stopping all or part of the 
work unis Estniecloty corrective action has been taken No part of the time lost due to any such 
nae e ied rade thes subject gf elon Ane exten aon of tims or for excess costs or damages 
eyatiaonen yop sry tel ge ; 4 : 

ae elas with aie he eC this che by subcontractors il be the responsibility | 


; If the contract involves more than 6 months work ar 

is cescribed as hazardour character in the Invitation for Bids, 
ee or Specifications, the following paragraph {e) will 
apply. ; 


ae fe) Prior to commencement of the work.the Contractor 
wilds 0 5 


: - (1) submit tin writing his proposals for 
effectuating this provision for accident prevention; 


(2) meet in conference with representatives of 
the Contracting Officer to discuss and develop mutual , 
understandings relative to administration of the over-all 
safety orogram. (CiSPR 7-602.42) 


VALUE ENGINELRING INCENTIVE (1977 AUG) . 


(a) Application, This clause anp:ies to a Contractor developed and df 


gineering Change Ping sai (VEC) which: 
(i) cequires a change to ibis contract to implement the VECP; and 
(i) reduces the conteact price without impairing essential function of characteristics, 
provided tha! it ls aor based solely on a change in dcliverable end item quantities. 
(b) Documentation. Asa tninanam, the folowing information shall be submitted by the Con 


ocumented Value En- 


tractor with each VECP: ; 

(i) eo description of the diference between the existing contract requirement and the 
propeved change, and the contparative advantages and disadvantages of each; justifi- 
cation whers function or characteristics of a work item is being altered; and the ef 

. tegref the change on the performance of the end item; : 

(iy an analysis and itemization of the requirements of the contract which must be 
changed if the VECP is accepted and a recommendation as ta how ta make cach 
such change (e.g., A suggested specification revision); 

(ill) s ceparate detailed cort estimate for both the existing contract requirement and the 
proposed change ta provide an estimate of the reduction in cos, if any, that will 
result from acceptance of the VECP, taking into account the casts of development 
and implementation by the Contractor (including any amount attributable to subcan- 
traces iy accordance with paragraph (f) below); 

(iv) & prediction of any effects the proposed change would have on celated costs to the 
Military Department auch as Coverament furmished property, costa, and: costs of 


maintenance and operation; 
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‘(v) @ statement of the time by-which a change order adopting the VECP must bekmed 0, 
go Ba to obtain the maximum cost reduction. during the remainder of this contract, — eh Mae 
a noting any effect on the contract completion time or delivery schedule; and _ 
me Se (vi) Mentifieation of any previous rubmission of the VECP, including the dates submitted, - 
i the agencies involved, the numbers of the Government contrasts involved, and the 
. ot ‘previous actions by the Government, if known. : 
| : (0) Submission. To expedite a determination, VECPs shall be submitted to the Resident Ene. 
i % - pincer at the worksite with a copy to the Contracting Officer. Proposals shall be processed ex~  - 
_ ° t, pedidously, however, the Government shall not be liable for any delay in acting upon any — 
ia 7 oor proposal submitted pursuant to this clause, If the evaluation period is likely ta excesd 45 calendar © 
a days, the PCO shall promptly notify the Contractor of the estimated decision dateand provide the 
. seasons for the additional time required. The Contractor has the right to withdraw, in whole ar in 
a part, any VECP not eccepted by the Government within the period specified In the VEOH OO oe Fee aa 
| (d) Acceptance. The Contracting Officer may accept, in whole or in part, by conwact modificas . O° er eee, 
_tlon any VECP submitted pursuant to this clause, The Contracting Officer may accept the VECP - 
"even though an agreement on price reduction has not been reached, by issuing the Contractora” 
Bae ae, - potice to proceed with the change. Until a notice to proceed is issued or a contract modification -. 
oe applies & VECP to this contract, the Contractor shalt remain obligated to perform in accordance ©. 
. swith this contract. Contract modifications made pursuant to this clause will so state. The deciion —- ‘ 
‘of ths Contracting Officer as to the acceptance of any VECP under this contract shall be final ae 
_ and thall not be audject to the “Disputes clause of this contract, as 
7 (0) Sharing. If a VECP submitted by the Contractor pursuant to this clause fs aecepted, ths 
in accordance with thé following provi- 


e 


| contract price shall be adjusted without regard to profit 
_, Shona; , 


- (i) Definition: | es: i eae 

tA) Instant contract savings to the Contractor (1CS) are the ‘estimated redaction fa: 

se ina the Contractor's cost of performance resulting from the acceptance of the _ 

Pe eS es VECP. The proposed enst reduction includes estimated allowable Contractor : 
" aes "development and implementation costs (CC). The Contractor's development | 
and implementation costs include any subcontractor development and imple-. ; 
mentation costs (sce (f) below). For purposes of this clause, Contractor wee 4 
osts are those costs incurred after the Contractor has identified x ; 


“ i development c 
i P specific VE project and prior to acceptance and implementation by the Govern . oe ane hh 
: : ae 7 - (B) Government Costs (GC) are those DaD costs which directly result from 
PI development and. implementation of the VECP, such as test and evaluation of — 
2 - the VECP. = o> ee yes ca ole 
(il) Caleulations and Actions. Multiply ICS by 45% and GC by 55%, Add these twe 
: ae results, ¢.g., (.43 ICS plus 55 GC) and subtract from the contract prige.~ : 
(f) Subcontracts. The Contractor shall include appropriate VE arrangements in any subsontrac} | ee ten 


such arrangements in contracts of fesser value, To cam-,  - 
ce under paragraph (4) above, the Contractor's cost of 
ECP which is accepted under this contract shail include | 

any development and implementation costs of a subcontractor which clearly pertaing to such, 
VECP, but shall exclude any VE incentive payments which the Contractor may make to asub- + 
contractor. The Contractor may make whatever VE incentive payment arrangements he cheoses * 

with his subcontractors, provided that any payments to subcontractors under such arrangements 

are made from the Contractor's, and not ihe Government's, share of the savings resulting from : 


the VECP. ; : — : 
a : _... (2) Data. The Contractor may restrict the Government's right to use any sheet of a VECP or of 
a —* vs the supporting data, submitted pursuant to this clause, in accordance with the terms of the follows a 


*s ing legend if it is marked on such sheet: . ; : - 
“This data furnished pursuant to the Vatue Engineering Incentive clause of contract 
cscs stall not be disclosed outside the Government, oF duplicated, used, or 
. disclosed, in whole or in part, for any purpose other than to evaluate a VECP sub > 
an : Ae : mitted under said clause. This restriction dogs not limit the Government's right to use 
FR te ay : , information contained in this date if it is or has bees obtained, or is otherwise availa- 
war ble, from the Contractor or fram another source, without Himitations.” 
En the event of acceptance of a VECP. the Contractor hereby grants to the Government unlimited ae 
tights, as defined in the clause of ASPR 7-104.9(a). in the VECP and supporting data, except = 
"that, with respect ty data which qualifics as and is submitted as limited rights technical data in ac- 
cordance with the clause of ASPR 7-104.9(a}, the Government shall have the rights specified in 


. the contract modification referred to in paragraph (d) hereof and the data shall be appropriately c a 
marked. ha m, Siero we ae 


7602.50) Dew ste os 


of $56,000 or greater, and may baclude 
rpute any adjustment in the contract pri 
development and implemeniation of a V 


2 EEE EATS ELLOS LOE SI ENT SE RE TET. NT RETIRE SE ETN 


A MOEA HE a se me 


oes Ly le ae eT ee 
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(a). The Contractor shall procure and maintain during the - a 
period of his performance under this eouteact the following . - 
minimum insurance, rane o 


COVERAGE 


Per Person 


Type of Insurance Property | 


Per Accident 


‘ 1. “Comprehensive | $100,000 - $300,000 $10,000, 
' General Liability . = van 

2. Automobile’ “$100,000 $300,000 ~=—S=—-$10, 000 
“Liability ye Fs See 


3. Workmen's "As required 


A, (Other as required by State law) - 


See’ -“(b) Prior to the commencement of work hareundees the & wi, 
Contractor shall furnish to the Contracting Officer a. certificate Pye! ae 
or written statement of the above-required insurance. . The Pye 
policies evidencing required insurance shall contain an- 
. . endorsement to the effect that cancellation or any matertal . 
"change in the. policies adversely affecting the interests of the 
Government in such insurance shall not be effective for such 
period as.may be prescribed by the laws of the State in which 
~. ‘this contract is to be performed and in no event. less than aa 
oo, thirty (30) days after written notice thereof to ‘the PONE REELING ere, 
ieee: Stee 28 
oe 


oe vee a ~(c) The Snterctor agrees to insert the ube tenes of’ this: 
Be (7s: yas this perasraph (c), in all subcontracts ‘hereunder, - 
7-603.10 25S Teper Vator on ae 


| 79. CONTRACTOR QUALITY CONTROL (cae) (4- 73) ca a 


“The contactor shalt furnish 1 fous copies of the ¢ “Ot 


This dlsuiss anplis only. w hen specialty required wy the mag w 


"specifications. 


(a) The contractor shall provide a quality control organi 


‘:. gatlon and system to perform inspections, tesis, and retesting in the 
“* event of failure of all items of work, including that of his subcon- 
tractors; to assure complisnice with the contract provisions: Qnatity 
control will be established for all w ork, eveept where specific pro» 

Visions of the contract provide for Government approvals, inspec: 
tions, and tests, The COC system w Ut specifically inglade, but nut - 

_ be limited to, the jaspections and tests required in the technical 

’ provisions of the contzact: specifications and: shall cover all cor, 

. Steuction operations, including both on-site and ott: “site fabrication, 


©) (b) | The contractor shal! provide 3 COC representative,” 


“- Supplemented af neccesary by udditional pervonnel, who shall be 
. On the work at oll times during progress, with complete authorty to 
take any action nvcessary to ensure compliance with the contract. 


- The COC fepresentative shall Ge appobited by a letter addressed to 


. hind and signed by an officer of the tirm, This letwer shall detail 


- the COC sepresentative's authority and responsibility: to act tur the : : 
“2 Bantractor. The COC representative: shall report directly. to an 


—— Oftiver of the tian, and shall age be thre sume initividiiel as, nor be 
2 Subordinate to, the job superintcndent ur projet manger, The: 
"CQO representative shall tr we ne as awhated Fesponaibilities other 


Z ie San sary sunt. weet el oe 


plan to the Contracting Olficer, within fifteen calendar days alte 
‘aeevipt of the Notice of Award, The COC plain shall detail the pro: 


cedures, instructions, und reports ty be axed ew assure comphaner 
with thy contract. Unless: specifically authuriced By the Contitetias 
Olliver in writing. ho vonstructiun will be started woul the CQC 
phin is epproved, This phan w itt include, us i minionm: 


(1) A copy of the fetter appointing the COC rep 
resentative, siy ned by an officer of the fir, outliaing: the coc 
Wwpresentative's dulies, responsibilities, and autherity. This letter 


‘must include the suthonty tv direet ssrioya! and replscentent ol 
“any defective w otk, « s . 


: Q). Te quatity conivot oianlbatien in chart form, 
showing the telationship of ate wally contrat viggnization to othe 


 glearents of the firm, 


wks) Romes and avilificottone of personnel In the 


qualhy control organization, 


(4). Aws of rexpansibitiny” “und anthony of cach 
individual in the guatity control SEAN ate 23 


Approved For Rele 

aan " @S) A Listing of outside organizations such as testing 
faboratorics, architects, and consulting engincers tit with be en. 
ployed by the contractor, and a description of the services these 
Czas WHE provide, 


(6) Provedures: for reviewing all shop drawings, 
saciptes, certificates, ar uther submittsls for contract compliance, 
jnchuding the nume of the persun(s) authorized to sign the subdmrittals , 
for the contractor, us complying with Ue contract. 


(7) An inspection schedule, keyed to ihe construc: 
thon schedule and following the order of the specification technical 
sections, indicating what inspections und tests will be performed, 
provedures for the inspections and tests, the names of persons 


gnd the time schedule tor cach inspection and test, 


responsible for the inspection and tusting fur cach segment of work, 


: (8) | The procedures for documenting quality con — 


trol operation, Inspection, and testing, with a capy of all forts and 
reparts to be used for this purpose. The contractor shall also include 
9 submittal status log listing all submittals required by the specifica? 
tions and: stating the action required by the contractor or the 
Government. The contractor shall compicte evlutins (a) through (¢}- 
of this tug and name the PeTSONs authorized to review the submittals, 
(4d) Inspection procedures shall include, 43 a minimum: 
QL) Preparatory’ Inspection. Preparatory Inspection 
shall be performed before beginning any work, 4nd in addittun, 
sefore beginning cach scement of work, Preparatory Inspection shall 
tastude a review of the contract requirements, the review and 
“ippreval of shop drawings -and other subniiteal data, a check to 
sssure that required control testing will be provided, a physical 
“samination to assure that all materials and equipment conform to 
sppraved shop druwings and submittal dats, und a check to assure 
hat olf required preliminary work has been completed, 

(2) tnitisl Inspection. An Initial Inspection shall he 
serfdrmed as soon asa representative segment of the particular item 
2f work has been avcomplished. initial inspection shall inchide por. 
“urmanee of scheduled tests, esamination of the quality ef work- 
aanship, a review of test results for compliance with contract 
“wquirements, a review for omissions of diniensional errors, und 
spproval of rejecdon of the initial segment of the work, 


(3) Follow-up Inspections, Follow-yp Inspections 


hall be performed daily. and more frequently as Nevewry, and 
hall iaclude continued testing and examinations te amuse continued 
‘oMmpligace With the contract requirements. 
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(ec) At feast five days after the COC Plan is submitted, but 
belure construction operationsase started, the contractur shall tel 
with the Contracting Otfiver and discess the quality control requires 
nents. The purpuse of the meeting shall be ne develop a mutual 
understanding setative to details of the system, fncludiny Torys te 
be used for recurding the quality eontpl operations, wispeytions, 
Vests, approvals, certifications, adaunstration ef the syseny and 
Government surveillance, This meeting shall giso- develop a schedule 

“for future weekly or hiweckly COC socetings aad shall establish 
procedures for submission of duily reports und ather recerds and 
* documents. ss ta 9! te, 


(1) The contractor shalt subniit daily COC reports to. the 
Contracting Officer identitying prime and subcontractor personnel 
and cquipinent on the site, ile cquipmicat and personnel, material 
deliveries, weather conditions, work accomplished, inspections and 
tests conducted, results of inspections and tests, mature of defects 

. found, causes far rejection. proposed remedial action, und corrective 
actions taken, together with the folowing certifiewion: “On deh alt 
of the contractor, | certify that this report is consplete'and correct, 
and all materials and equipment used und work performed during. 
this reperting period are in compliance with the contract Mansand 
Specilica tions, to the best of nity knowledge, exeeptas nated above.” 
This eertification shall be signed for the contractor bay the authorized 


COC representative, 7 afta ed ose 


(2) Test resutts provided shalt cite the contract requires . 
ments, thé test or analysis procedures used, and the actin fests 
results, and include a statement that the tear tested of anulyzed 
conforms of tails to conform ta the specification requirements, 
Each report shall be conspicuously Stamped on the caver sheet in 
large red fetiers “CONFORMS” or “DOFS NOT CONFORM” to’ 
the specification requirements as the case nry be VAL test reports | 

_ Shall be signed by a testing fuburatory representative suthorized to 
Sign vertificd lest reports. The contractor shall arrange for iminediate | 
and direct delivery of the signed original of ull reports, vertifications, 
and other documentation to the Contracting Otljeer, . 


(h) AMD submittals, shop drawings, catalog cuts, samples, 
tic. unless otherwise specifically noted, shall be “approved and 
certified by the cuntractor a8 conforming ty the drawings and 
‘specifications. Four copies of all shop drawings; eatatos cuts, or 
other submittals, with the contractor's approval indicated thereon, 
shall be sent to the Contracting Otfwer within ome working day 
of the contractor's approvat. oe : oe 


: oe : a 
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GENERAL PROVISIONS’ tee 
(Construction Contract) 


.f 


(Provisions } through 31 are those prescribed by the General Services Adiminiitration in Standard Form. 23-A (Rev. 475), as amended pursuant 


_ tothe Latest revisions of the Armed Services Procurement Regulation.) 


1. DEFINITIONS (1964 JUN) 
; i (2) "The term “head of the agency" or “Secretary” as used 
“herein meansi the Secretary, the Under Secretary, any Assistant 


" §* Secretary, or Any Other’ head or assistant head of the executive or 
military department or other Federal agency; and the term “his duly . 


. authorized representative’ means.any person ar persons or board 
(other than the Contracting Officer) authorized to act for the head 
of the agency or the Secretary. 


{b) The term “Contracting Officer” as used herein means 
the person executing this contract on behalf of the Government and 
includes. a duly appointed successor or authorized representative. 
(ASPR 7-603,1) eee 


2. SPECIFICATIONS AND DRAWINGS (1964 JUN) 
‘The Contractor shall keep on the work a copy of the 
drawings and specificatians and shall at all times give the 
Contracting Officer access thereto. Anything mentioned in che 
specifications and not shown on the drawings, or shown on the 
drawings and not mentioned in the specifications, shall be of like 
effect as if shown or mentioned in both. In case of. difference 
between drawings and specifications, the specifications shall gavern, 
In case of discrepancy either in the figures, in the drawings, or in the 
specifications, the matter shall be promptly submitted to the 
Contracting Officer, who. shall promptly make a determination in 
writing. Any adjusement by the Contractor without such a 
-: determination shall be at his own risk and expense. The Contracting 
Officer shall furnish’ from time to.time such detail drawings and 
other information -as he.may consider necessary, unless otherwise 
provided. (ASPR 7-602.2) — - : SEEN ee 


3. CHANGES (1968 FEB) 


(a) The ‘Contracting Officer may, at any time, without 
notice to the surcties, by written order designated or indicated ta be 
a change order, make any change in the: work within the general 
scope of the contract, including bur nor limited-ro Changes: 


“ (i) © Iw the specifications: lincluding drawings and 
designst: bts : : - a oe 


Oi) Urithe method or manner of performance of the 
work; ~ aaa 
GY In the Goverament-furnished facilities, 

equipment, materials, services, OF site: oF 
(iv) Directing acceleratian in the performance of 


' the work, 


(b) | Any othes written order or an oral order (which terms 
as used in this paragraph (b) shall include direction, instrucrion, 
interpretation, or determination: trom the Contracting Officer, 
which causes any such changs, shall be treated as a change order 
under this claus, provided that the Cantractor gives the Contracting 
Officer written note stating the date, curcumsatances, and source of 
the ordee and that the Contractor regards the order as a change 

_ order, : ; 


: {c) . Excepr as herein provided, no order, statemerit, or 
‘conduct of the Contracting Officer shall be treated as a change 
foe, So tee ce eee | : 5 
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under this clause or entitle ‘the Contractor to an equitable 
adjustment hereunder, Pat ieee 


‘ 
ze 4 


{d) If any change under this clause causes an increase or 


decrease in the Gonsractor’s cost of, or the ‘time required for, the 


performance of any part of the work under this contract, whether 
or not changed by any order, an equitable adjustment shall be. made 
and the. contract modified in writing accordingly. Provided, 
however, That except for claims based on defective specifications, 
no claim for any change under (b} above shall be allowed for any 
costs incurred more than 20 days before the Contractor gives 
written notice as therein required: And provided further, that in the 
case of defective specifications for which che Government is. 
responsible, the equitable adjustment shall include sny increased 
cost reasonably incurred by the Contractor in attempting to comply - 
with such defective specifications. =, SAS 


(e} If the Contractor intends to assert a claim for an 


equitable adjustment under this clause, he must, within 30 days 


after receipt of a written change order under (a} above or the 
furnishing of a written notice under (b) above, submit. to the 


‘Contracting Officer a written statement setting fore the: general 


nature and monetary extent of such claim, unless this period is 
extended by the Government. The ‘staternent of claim! hereunder 
may be included in the notice under (b} above. . ne : 


“(f) No. claim by the Contractor for an equitable 
adjustment hereunder shall be allowed if asserted afrer final 


‘payment under this contract, {ASPR 7-602. 3} 


4. DIFFERING SITE CONDITIONS (1968 FEB) 


{a} | The Contractor shall prompty,. and before such 
conditions are disturbed. notify the Contracting Officer in writing 
of: {1}. subsurface or lacent physical conditions at the sire differing 
materially from those indicated tin this contract, or (2) unknown . 


_ physical conditions at the site, of an unusual nature, differing 


1 


|A-RDP86-00800R000200140002-9 ree 


materially from those ordmarily cncountered and generally 
recognized as inhering in work of. the character provided for in this 
contracy The Contracting Officer shall promptly investigate. the 
conditions,.and if he finds chat such conditiuns do materially so - 
ditfer and cause an increase or decrease in the Contractor's cost of, |: 
or the time required for, performance of any part of the work under 
this contract, whether or nor changed as 2 result af such canditians, 


- an equitable adyusemenc shall be made and the contract modified in 


writing accordingly, 


(bi No claim of the Contractor under this clause shall be 
allawed unless the Contractor has given, the notice required in {a} 
above, provided. however, the time prescribed therefor may be 
extended by the Government. : 


{c) No claim by the Contactor. for an equitable 
adjustment hereunder shall be allowed if asserted after final 
payment under this contract. (ASPR 7-602. 4) 


5. TERMINATION FOR DEFAULT-DAMAGES FOR 
DELAY-TIME EXTENSIONS (1969 AUG) 


(a) Hf the Conmactor refuses ar fails to prosecute’ the 
work, or any separable part thereof, with such ‘diligence as will 
insure its completion within the time specified in this contract, or 


2 
” 
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any extension thereof, or fails to complete said work within such 
time, the Government may, by written notice to the Contractor, 
terminate his right to proceed with the work or such part of the 


_ work aa to which there has been delay. ‘In such ‘event the 


Government may take aver the work and prosecute the same to 


_ completion, by contract or otherwise, and may take possession of 


‘ 


"1 wark within the specified time. 


and utilize in completing the work such materials, appliances, and 


plant as may be on the site of the work and necessary therefor, 


- Wherher or noc the Contractor's right to proceed with the work is - 
"+ terminated, he and his sureties shall be liable for any damage to the 


Government resulting from his refusal or failure to complete the 


(b) : Af fixed and agreed liquidated damages are provided in 


__ the contract and if the Government so terminates the Contractor's © : 
_ right to proceed, the resulting damage will consist of such liquidated 
“damages until such reasonable time as may be-required for final: 


completion of the work together with any increased costs occa 
sioned the Government in completing the work, 


(e) If fixed and agreed liquidated damages are provided in 


“the contract, and if the Government does not so terminate the 


Guntractor’s right to proceed, the resulting damage will consist of 


such liquidated damages until the work is completed or accepted. 


The Contractor's right to proceed shall not be so 


Va 


"terminated nor che Contractor charged with resulting damage if. 


(1). The delay in-the completion of the work arises 


_ from unforeseeable causes by yond the control and without the fault 
or negligence of the Concractur, including but not restricted to, acts 


of God, acts of the public enemy. acts of the Government in either 
its sovercign or contractual capacity. acts of another contractor in 
the performance of a contract with the Government, tires, floods, 
epidemics, quarantine restrictions, Strikes, freight cmbargoes, um 


‘usually severe weather, or delays of subcontractors or suppliers 


delay. ; 


arising from unforeseeable causes beyond che control and without 


J. dhe faule or negligence of both the Contractor. and such subcon- 
"> tractors or suppliers; and : 


(2) The Contractor; “within 10 days from the - 
begirining of any such delay funtess the Contracting Officer grants a 


farther period of ‘time before the date of final payment under the 
contract}, notifies the Contracting Officer'in writing of the causes of 
* : = FA s! 3 ; ; CN 

The Contracting Officer shall ascertain the faces and the 


éxtent of the delay and catend the time for completing the work ¢ 
” when, in. his judgment.-the findings of fact justifacuch an extension, 


and his findings of fact shall be final and conclusive on the parties. 
subject only to appeal as provided in the “Disputes” clause of this 


“ eantract, 


(eo). Wu after notice of termination of the Contractor's right 
ta proceed under the provisions of this clause, it is determined for 
any reason thar the Contractor was not in default under the 


provisions of this clause, orthat the delay was excusable under the 


provisions of this clause, dhe rights and obligations of the parties 
shall, if the contract contains a cluuse providing for termination for 
convenience of the Government. be the sume-as if the notice of 


termination had been issued pursuant to such clause, $f, in the — 


foregoing circumstances, this contract dows not contain a clause 
providing for termination for canvenicuce of the Government, the 


: contract shall be equitably adjusted to compensate for such 


Cera . 


provided by law or under this contract. 


6. _ DISPUTES (1964 JUN) 


termination and the contract modified accardingly: failure to agree 
ta any such adjustment shall be a dispute concerning a question of 
fact within the meaning of the. clause of this contract entitled 
“Disputes,” | : roi fing OP TAD 


() 


in this clause are in addition to any other rights and 


The rights and remedies of the Govetnment provided 
remedies . 
(z) > As used in paragraph (d)(1} of this clause, the term 
“subcontractors or suppliers” means subcontractors or suppliers at 
any der. (ASPR 7-602.5) ce at - 


oot 


{a) Except as. other wise provided in this. contract, any 
dispute concerning a question of fact arising under this contract 
which is mot disposed of by agreement shall -be decided by the 


" Contracting Officer, who shall reduce his decisian to writing and 


mail or otherwise furnish a copy thereof to the Contractor, The . 


' decision of the Contracting Officer shall be final and conclusive 


unless, within 30 days from the date of seceipt of-such copy, the 
Contractor mails or otherwise-furnishes to the Contracting Officer a 
written appeal addressed to the head of the agency involved. The 
decision of the head of che agency or his duly authorized 
representative for the determination of such appeals shall be final 
and conclusive. This’ provision’ shall not be pleaded in. any suir 
involving a question of fact arising under: this contract as limiting 


. Judicial review of any such decision to‘cases where fraud by such 


official or his representative or board is alleged: Provided, however, | 
that any such-decision shall be final and conchisive unless the same 
is fraudulent or capricious of arbitrary or so, grossly erroneous as 
necessarily to imply bad faith or is not supported by substantial” 
evidence. In connection with any appeal proceeding under this ; 
clause, the Contractor shal} be afforded an opportunity to be heard - 
and to offer evidence in support of his appeal Pending final decision 
of a dispute hereunder. the Contractor shall proceed diligently with 
the performance af the contract and in accordance with the 


Contracting Officer's decision. 


{b) “This “Disputes” clause does not preclude consider: 
ation of questions of law in connection with decisions provided for 
in pacagraph (a) above. Nothing in this contract. however, shal] be 
construed as making final the decision of any-administrative official. 
representative, or board on a question of law, [ASPR 7-602.6) - 


7. PAYMENTS TO CONTRACTOR (1976 MAR} 
“fay The Government : will “pay the contract | oiiee as 
hereinafter provided. = WE Se age ce eee 


fb} — The Government’ will make progress payments 
monthly as the work proceeds, or at more frequent intervals as 
determined by the Contracting Officer, on estimates approved by 
the Contracting Officer. If requested by the Contracting Officer, the 
Contractor shall furnish a breakdown of the total contract price. 
showing the amount included therein for each principal category of 
the work, in such detail as requested, to provide a basis for deter- 


“mining progress payments. In the preparation of ‘estimates the 


' Contracting Officer, at his discretion, may authorize material 


2 
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delivered on the site and preparatory work done to be taken into 
consideration, Material delivered’ to the Contractor at locations 


ght: : 
, 
¢ 


raed 


"by this contract. 


‘Development Administration, the National Acronautics and Space 


TANITARY 3 
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‘other than the site may also. be taken into consideration (1) if such 


consideration is specifically authorized by the contract and (2) if 
the Contractor furnishes satisfactory evidence that he has acquired | 


title to such material and that it will be utilized on the work covered 


(<),. In making ‘such progress payments, there shall be re- 


" tained 10 percent of the estimated amount until final completion 


and acceptance of the coritract work, However, if the Contracting 
Officer finds that satisfactory progress was achieved during any 


period for which a progress payment is to be made, he may autho- 
rixe such payment to be made in full without retention of a. 
percentage. Also, whenever the work is substantially complete, the . 


Contracting Officer shall retain an amount he considers adequate for 


-, protection of the Government and, at his discretion, may release to 
the Contractor all or a portion of any excess amount. Furthermore, 


on completion and acceptance of each separate building, public 


work, or ather division of she contract, on which the price is stated © 
separately in the contract, payment may Be made therefor without’ 


retention of a percentage. 


(a) All material and work covered by progress payments 
made shall thereup become the sole property of the Government, 


but this provision shall not be construed as relieving the Contractor . 


from the sole responsibility for all material and work upon which 
payments have been made or the restoration of any damaged work, 
or a3 waiving the right of the Government to require the fulfillment 
of all of che terms of the contract. . : : 

pana 2 


=e) “Upon completion and acceptance of all work, the — 
amount due the Contractor under this contract shall he paid upon - 


the presentation of a properly executed voucher and after the 
Contractor shall have furnished the Government with a release of all 


claims against the Government arising by virtue of this contract, - 


other than ¢laims in stated amounts at may be specifically excepted 


_ by the Contractor from the operation of the release. If the Contracs 


tor'’s claim to amounts payable under the contract has been assigned 
under the Assignment of Claims Act of 1940, as amended (31 


-ULS.C. 203, 41 U,S.C. 14), a release may also be required of the 
: assignee, (ASPR, 7602.7), 0 ; : 


8, . ASSIGNMENT OF CLAIMS (1976 OCT) 


ta) Pursuant to the provisions of the Assignment of 


~ Claims Act of 1940, as amended (31 U,S.C, 203, 41 U.S.C, 15), if 


this contract provides for payments aggregating $1,090 or more, 


-‘glaims for moneys due or to become duc the Contractor from the 


Government under this contract may be assigned to a bank, trust 
company, or other financing institution. including any Federal 


lending: agency, and may thereafter be further assigned and 
reassigned to any such institution. Any such assignment or” 
“. reassignment shall cover all amounts payable under this contract and 


not already paid, and shall not be made to more than one party, 
except that any such assignment or reassignment may be made to 
one party 28 agent or trustee for two or more parties participating in 
such financing, Uniess otherwise provided in this contract, payments 
to an assignee of any moneys due or to become due under this 


contract shall not, to the extent provided in said Act, as amended, 


- be subject to reduetion ar setoff. (The preceding sentence applies 


only if this contract is made in time of war or national emergency as 
defined in said Act: and is with the Department of Defense, the 


General Services: Administration, the Energy Research and 


1 


dee ee 


"shall be at the risk of rabsequent rejection. °"-  - 


atey 


Administration, the Federal Aviation Administration, or any other 
department or agency of the United Staces designated by the 
President pursuant to Clause 4 of the proviso of Section 1 of the 
Assignment of Claims Act of 1940, as amended by the Act of May 
35,1951, 65 Stat. 42.) aac as 2 +: 
(bh) In no event: shall copies of this coltrdet ‘or of any. 
plans, specifications, or other similar documents relating to work - 
under this ‘contract, if markéd “Top Segret."” “Secret,” “or 
“Confidential,” he furnished to any assignee of ‘eny claim arising”: 
under this contract or to any othce person not entitled to receive | | 
the same. However, a copy of any part or all of this contract so. = 


- marked may be. furnished, or any information contained therein © 
_may be disclosed;.to such assignee upon the prise written autho 
rization of the Contracting Officer, (ASPR 7602.8) ar 


9, . MATERIAL AND WORKMANSHIP {3964 JUN) — 


(a). Unless otherwise specifically provided in this contract, 


~ gil equipment. material, and articles incorporated in the work 


covered by this contract are to be new and of the most suitable 
grade for the purpose intended. Unless otherwise specitically 
provided in. this contract, reference to any equipment, material, - 
article, or patented process, by trade name, make, of catalog 
number, shall be regarded. as establishing 2 standard of quality and 
shall not be construed as limiting competition, and the Contractor 
may at his option, use any equipment, material, article, or process 
which, in che judgement of che Contracting Offices, is equal to that 
named, The Contractor shall furnish co the Contracting Officer for 
his approval the name of the manufacturer, the mde) number, and. 


_ other identifying data and information respecting the performance, 
. capacity, nature, arid-rating of the machinery andl mechanical and 


other equipment which the Contractor contemplates incorporating 


-in the work. Wheo required ‘by this contract or when called for by 


the Contracting Officer, the Contractor shall furnish: the Contracting 
Officer for approval full information. concerning, the material or 
articles which he contemplates incorporating in the work. When so 


_ directed, samplas shail be submitted for approval ar the Contractor's 


expense; with all shipping charges prepated. Machinery, equipinent. | 
material, and articles installed or used without required approval — 


we: 


(b) © All work under this coneract shall te gerformed Ine 


skilful and workmanlike manner, The Conaracting, Officer may. in. 


writing, require the Contractor to remove from: the work any” 


. employee the Contracting Officer deems incompetent, careless, of - 


otherwise objectionable. (ASPR F-60295) 00 00 
‘ * ae eae Ma aa te oe ee aoe re “oo : . 
10.. INSPECTION AND ACCEPTANCE (1976.0CT) 


io * t x 


-(a) . CALL work (which ‘term: includes but 1s ner resected to ‘ 


\. materials, workmanship, and manufacture and fabrication “ot 


components) shall be subjece to inspection and test by the Gov 
ernment at all reasonable cimes and_at all places prior to acceptance. | 


Any such inspection and--test: is for. the sole Henefic of the” 


Government and shall not relieve the Contractor of the responsi. 
bility of providing quality control measures. to assure that the work | 
strictly complies with the contract requirements, Nia inspection of 


. test by the Government shall be consteusd as. .conseuting ur 


implying acceptance. Inspection or test shath not reheve the 
Contractor of responsibility for damage to or loss of the material 
prior to acceptance, nor in any way affect the continuing rights of 


t 
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the Government after acceptance of the completed work under the 
terms of paragraph (f) of this clause, except as hereinabove 
provided. : ; 


(b) | The Contractor shall, without charge, replace any — 


" material or correct any workmanship found by the Government not 
to conform, to the contract requirements, unless in the public 
interest. the Government: consents to accept such material or 


- - workmanship with an appropriate adjustment in contract price. The _ 
Contractor shall prompuly segregate and remove fejected material _ 


from the eptemnes 


"{c) | Uf the Contractor does not promptly replace rejected 
material or correct rejected workmanship, the Government (1) may, ° 


’ by contract or otherwise, replace such ‘material or correct such 
workmanship and charge the cost thereof to the Contractor, or (2) 


may terminate the Contractor's right to proceed in accordance with | 
P 


--the clause of this contract entitled ‘Termination for 
; Relat Rane For Delay—Time Extensions,” 


: “{a) - . The Contractor shall faraish promptly, without addi 
tional charge, all facilicies, labor, and material reasonably needed for 
performing such safe and convenient inspection and test as may be 
required by the Contracting Officer. All inspection and test by the 

. Government shall be performed in such manner as not unnecessarily 
“» to delay the work, Special, full size, and performance tests shall be 


- performed fas described in this contract, The Government reserves 


the right to charge to the Contractor any additional cost of in- 

. Spection dr test when material or workmanship i is not ready at the 

ame specified by the Contractor for. inspection. or test or when 
neinpecton or retest is necessitated by Brae rejection, . 


(e} Should it be eonnidered necessary or advisable by the 
Government at any time before acceptance of the entire work to 
.make an examination of work already completed, by removing or 
tearing out same, the Contractor shall, on request, promptly furnish 
all necessary facilities, labor, and material If such work is found to 
be defective or nonconforming in any material respect, due to the 
fault of the Contractor or his subcontractors, he shall defray all the 
~ expenses of such examinatior and of satisfactory reconstruction, If, 
however, such work is found to meet-the requirements of the 
contract, and equitable adjustment shall be made.in the contract 
price to compensate the Contractor for the additional services 
involved.in such examination and reconstruction and, if completion 
of the work has been delayed thereby, he shall, in addition, be 
granted a suitable ex tension of time, 


chy () ‘Unless otherwise ‘provided in this contract, acceptance 

by the Government shall be made as promptly as practicable after 

. completion and inspection of all work required by this contract, or 
that portion of the work that the Contracting Officer determines 


*- can be accepted separately, Acceptance shall be final and conclusive 


except as regards latent defects, fraud, or such gross mistakes as may 


“amount to fraud, or.as regards the Government's rights mnget any d 


ss warranty | or EM GEEDE SES er 7-602, 1) 


” 


Po SUPERINTENDENCE BY CONTRACTOR 
(1976 oct) 


“the conniccae: at al times duces performance and until the 
-work is completed and accepted, shall give his . personal 
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superintendence to the work or have on the work a competent 
superintendent, satisfactory to the Contracting Officer and with 
authority to ace for the Contractor. (ASPR 7602.12) 


12, PERMITS AND RESPONSIBILITIES (1964 JUN) 


The Contractor shall, ‘without additional: expense to the 
Government, be responsible for obtaining any necessary licenses and 
permits, and for complying with any applicable Federal, Stare, and 
municipal laws, codes, and regulations, in donneetion with the 
prosecution of the work. He shall be similarly responsible for all 
damages to persons or property that occur asa result of his fault or 
negligence. He. shall take proper safety and health precautions to 


‘protect the work, the workers, the public, and. the property of 


others, He shall also be responsible for all materials delivered and 
wark performed until completion and acceptance of the entire 
construction work, except for ‘any completed unit of construction 
thereof which theretofore may have _ been arene (ASPR 
7-602.13) 


13, CONDITIONS AFFECTING THE WORK (1964 


JUN) 


The Contractor shall be responsible for basing: takers steps 
reasonably necessary to ascertain the nature and location of the 
work, and the general and local conditions which can affect the 
work or the cost thereof. Any ‘failure by the Contractor to do so 
will not relieve him from responsibility for successfully performing 
the work without additional. expense to rhe Government, The 
Government assumes no: responsibility for any understanding or 
representations concerning conditions made by any of its officers or 
agents prior to the execution of this contract, unless such 
understanding or representations by the Government are expressly 
stated i in the contract. (ASPR 7-602. By 


14, OTHER R CONTRACTS (1964 JUN) 


The Government may undertake or “award other contracts for 
additional work, and the Contractor shall fully cooperate with such 
other contractors and Government employees and carefully fit his 
own work to such additional work as may be directed by the 
Contracting Officer. The Contractor shall not commit or permit any 
act which will interfere with the performance of work by any other 
contractor or by Government emply ees. (ASPR 7-602, 15) 


vist SHop DRAWINGS (1976 oct) 


(a) -The term ‘shop drawings” includes deswings: ‘dia 


'. grams, ‘layouts, schematies,. descripzive literatuce,. Hlustrations, 
-- schedules, performance and, c test. data; and simiJar materials furn- = 
, -dshed by the Contractor ta explain in derail spapgeete portions of the 
7 work required by the contract, x eae 


(b) If this contract requires ca thiap drawings, the Contractee 
shall coordinate all such drawings,-and review them for accuracy, 
completeness, and compliance with contract requirements and shail 
indicate his approval thereon as.evidence of such coordination and 
review, Shop drawings submitted to the Contracting Officer without 
evidence of the PContrastors approval many be returned for resub- 


4 : 


missian, The Contracting Officer will indicate his approval or disap- 
proval of the shop drawings and if noc approved as submitted shall 
indicate his reasons therefor. Any wurk done priur to such approval 
shall be at the Conrractur’s risk, Approval by the Concracting 
OfGeer shall not relies the Contractor from any responsibility for 
any errors or ontissions in such drawings, nor trom cesponsibility for 
complying. with the requirenients of this cantract, except with re- 
_ spuet to variations described and approved in (c} below. 


{ec} If shop drawings show variations from the contract 
requirements, the. Contractor shall deseribe such varistions in 
‘writing. separate fronr the drawings, at the time of submission. If 
the Contracting Officer approves any such variation(s), he shall issue 
_ an appropriate contract modification, except that, if the variation is 
minor and does not invulve a change in price or time of perform 
ance, a modification need noc be issued. 


.° fd) The Concractor shall subsitit co the Contracting Officer 


for approval four copies (unless otherwise indicated herein) of all . 


‘shup drawings as called for under the various headings of these 
specifications, Three secs (unless otherwise indicated herein) of all 
shop drawings will be retained by the Contracting Officer and one 
set will be returned tu the Contractor. (ASPR 7-602.54(a)) 


16. USE AND POSSESSION PRIOR TO COMPLETION. 
(99760CT) a 


_ "The Government shall have the right to take possession of or 
“use ang completed or partially complered part of the work. Prior to 
auch possession or use, the Contraccing Officer shall furnish the 

Conwactor an itemized list of work remaining to be performed or 
corrected on such portions of the project as are to be possessed or 
used by the Government, provided that failure to list any item of 
work shall not relieve the Contractor of responsibility for compli 
ance with the terms of the contract. Such possession or use shall not 


be deemed an acceptance of any work under the contract. While the © 


Governsient bas such possession or use, the Contractor, notwith- 


stariding the provisions of the clause of this’ contract entitled - 
“Permits and Responsibilities,” shall be relieved of the responsibility , 


for the loss or damage to the work resulting from the Government's 

possession or use, If such prior possession or use by the Government 
_. delays the progress of the work or causes additional expense to the 
- Cantractar, ap equitable adjustment in the contract price or the 
time of completion will be made and the contract shall be modified 
"in writing accordingly. (ASPR 7-602.39) 


17,  SUSPENSION’OF WORK (1968 FEB) 


{ay The Canmracsing Officer may order the Contractor in| 


writing to suspend. delay, or interrupt all or any part of the work 
for such period of time as he may determine to be appropriate for 
- the convenience of the Government 


ib) if the performance of all or any part of che work is, 
fur an unreasonable period of nme, suspended, delayed, or 
interrupted by. an ace of the Contracting Officer in the adminis 
tration of this contract, or by his failure to act within the time 
specified in this contract {or if no time is specified, within a 
reasonable time); an adjustment shall be made for any increase in 
the cost of performance of. this contrace (excluding profit) 
necessarily caused by such unreasonable suspension. delay, or 
interruption and the contract modified in writing accordingly. 
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suspension, delay, or interruption to the extent (3) that ‘perfor. 
mance would have been so suspended, delayed, ‘or interrupted by 
any other cause, including the fault or negligence of the Contractor 


‘ or (2) for which an equitable adjustment is provided for of excluded 


under any other provision of this contract. 


(c) No claim under this clause shull be allowed (1) for any 
costs incurred more than 20 days before the Contractor shall have 
notified the Contracting Officer in writing of the acr or failure to 
act involved (but this requirement shall nat apply as. to a claim’ 


resulting from a suspension order), and (2) unless the claim, in an. 


‘amount stated, is assected in writing as soon as practicable after the 


: to the extent specified in the Notice of Termination; 


termination of such suspension, delay, or interruption, but nor later 
than the date of final payment under the contract, (ASPR 7-602.46) 


18,. TERMINATION FOR CONVENIENCE OF THE 
GOVERNMENT (1974 APR) po 7 
“a : bs dy Ae RANE che 

_ (a) The performance of work under this contract may be 
terminated hy the Government in accordance with this clause in 
whole, or from time to time in part, whenever the Contracting 
Officer shall! determine that ‘sach termination is in the best interest 
of the Government, Any such termination shall be effected by. 
delivery to the Contractor of a Notice of Termination specifying the 
extent to which performance of work under the contract is 
terminated, and the date upon which such termination becomes . 
effective. oe sae ee 
(b) © After receipt of ‘a Notice of Termination, and except 

as otherwise directed by the Contracting Officer; the Céntractor 
shall: mys i eee, 
(i). stop work under the contract on thd date and ‘ 


(ii) place no further orders of subcontracts for 
matefials, services or facilities, except. as may be necessary for 
completion of such portion of the work under the contract asis not 
terminated: - ae a : 


eee (31) terminate all orders and subcontracts ta the 
extent that they rélate to the performance of work yerminated by 
the Notice of Termination; © 9) 50 0 ar 


Be 


" (iv) | assign to the Government, in the manner, at the: 7 


times, and to the extent directed by the Contracting Officer, a of. 


"the right, title, and interest af the Contractor under the orders and + 


| However, no adjustnyent shal} be made under this clause for any 


é 


a a 


. 


5 


ae 
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subcontracts $0 terminated, in which case the Government shall 
have the right, in its discretion, to settle or pay any of al) claims 
arising out of the termination of such orders and subcontracts; 


{v) settle all outstanding liabilities and al! claims 
arising out of such termination of orders and subcontracts wich rhe 


approval or ratification of the Contracting Officer. to the extent he 
“may require, which approval 


or ratification shall be final for all the. 
purposes‘of this clause: , _ pues Naseer pe ae 
‘ ’ zs ees ’ 
: (vi) transfer title and deliver to the Government, in. 
the manner, at the times, and to the extent, if any, directed by the 
Contracting Officer, (A) the fabricated or unfabricated parts, work 
in process, completed work, supplies, and other material produced 
as-a part of, or acquired in connection with the performance of, the. 
work, terminated by the Notice of Termination, and (B} the - 
aay : ‘ 4 oh eae a ee Wee ee 


tee 


if ae 


pace ie 
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. completed or partially completed plans, drawings, information, and 


other property which, if the contract had been completed, would 


“have been required to be furnished to the Government; 


(wii, use his best efforts to sell, in the manner, at the 
times, to the extent, and at the price or prices directed or 
authorized by the Contracting Officer, any property of the types 
referred to in (vi) above; provided, however, that the Contractor (A) 
shall not be required to extend credit to any purchaser, and (B) may 
acquire any such property under the conditions prescribed by and at 
a price or prices approved by the Contracting Officer, and provided 


._ farther chat the proceeds of any such. wansfer or disposition shall be. 


applied in reduction of any payments to be made by the 
Government to the Contractor under this contract or shall otherwise 


be credited to the price or cost of the work covered by this contract 


or paid in such other manner as the Contracting Officer may direct; 


(viil}’ completa performance of such part of the work 


as shall nos have been terminated by the Notice of Termination; and 


(ix) ‘rake such. action as may be necessary, or as the 
Conraéting Officer may direct, for the protection and preservation 
of the property related to this contract which is in the possession of 


"the Contractor and in which the Government has or may acquire 


any interest, 


Az ane time after expiration of the plant clearance period, as 
definad in Section VII}, Armed Services Procurement Regulation, as 


it may be amended from time to time, the Contractor may submit ~ 


to the Contracting Officer a list, certified as to quantity and quality, 
of any or all items of termination inventory not previously disposed 
of, exclusive of items the disposition of which has been directed or 
authored by the Contracting Officer, and may request the 
Government to remove such items or enter into a storage agreement 


‘covering them, Not later than fifteen (15) days thereafter, the 


Government will accept title to such items and remove them or 
enter into a storage agreement covering the same; provided, that the 
list submitted shall be subject to verification by the Contracting 


Officer upon removal of the items, or if the items are sorted, within | , 


forty frre (45) days from the date of submission of the list, and any 
necessary adjustments to correct the list as submitted shall be made 
prior to final settlement. : 


(c) After receipt of a Notice of Termination, the Con- 
tractor shall submit to the Contracting Officer his termination 
claim, in the form and with certification prescribed by the 
Contracting Officer. Such elaim shall be submitted promptly bur in 
no event later than one year from the effective date of termination, 
unless one or more extensions in writing are granted by the 
Contracting Officer, upon request of the Contractor made in writing 
within such one year period or authorized extension thereof, 
However, if the Contracting Officer determines that the facts justify 
such action, he may reesive and act upon any such termination 


*; claim at any time after such one year period or any. extension 


thereof, Upon failure of the Contractor to submit his termination 


chim within the time allowed, the Contacting Officer may _ 


determine, on the basis of information available to him, the amount, 
if any, due to the Contractor by reason of the termination and shall 
thereupon pay to the Contractor the amount so determined. 


oo (dd) ; Subject to the ‘provisions of paragraph {c), the. 
Contractor and the Contracting Officer may agree upon the whole 


or any part of the amount or amounts to be paid to the Contractor 


“by reason of the total or partial termination of work pursuant to 
«this clause, which amount or amounts may include a reasonable : 


es 


se cproeen Thetford mama eTremmnntninrsbe i retent eeiintadat MESES 
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allowance for profit on work done: provided, that such agreed 
amount or amounts, exclusive of settlement costs, shall not exceed 
the total contract price as reduced by the amount of payments 
otherwise made and as further reduced by the contract price of 
work not terminated, The contract shall be amended accordingly, . 
and the Contractor shall be paid the agreed amount. Nothing in - 
paragraph (¢) of this clause, prescribing the amount to be paid to - 
the Contractor in the event of failure of the Contractor and the 
Contracting Officer to agree upon the whole amount to be paid to 
the Contractor by reason of the termination. of work pursuant to 
this clause, shall be deemed to limit, restrict, or otherwise. determine 
or affect the amount or amounts which may. be agreed.upon to be- 
paid to the Contractor pursuant to this paragraph (d}. © a 


- ' (ce). In the event of the failure. of the Contractor and the: 
Contracting Officer to agree, as provided in paragraph (d), upon the 
whole amount ta be paid to the Contractor by reason of the 
termination of work pursuant to this clause, the Contracting Officer’ 
shall pay to the Contractor the amounts determined by the 
Contracting Officer as follows, but without duplication of any 


- amounts agreed upon in accordance with paragraph (d): 


(i) with respect ta. all contract -work performed 
prior to the effective date of the Notice of Termination, the total 
(without duplication of any items) of— Pa 

(A) “the cost of such work; - ‘ 


(B) the cost of sertling and paying claims 


arising out of the termination of work | - 


under subcontracts or orders as provided . 
in paragraph (b}iv) above, exclusive of © 
the amounts paid or payable on account © 
‘of .cupplies or materials ‘delivered or 
‘services furnished by the subcontractor 
prior to the effective date of the Notice 
of Termination of Work under this con- . 
_tract, which amounts shall be included in 
the cost on account of which payment is 
made under {A} above; and 


(C} “a sum, as profir on {A) above, deter- | 
- “mined by the Contacting Officer pur- 
_ suant to &303 of the Armed Services 

Procurement Regulation, In effect as of 
the date of execution of this contract, to | 
be fair and reasonable; provided, how- 
ever, that if it appeacs that the Cor 
tractor would have sustained a loss on 
the entire contract had it been com. 
pleted, no profit shall be included or | 
_ allowed under this subdivision (C) and. . 

’ an appropriste-adjustment shall be made- 

seducing the amount. of the settlement 

. to reflect the indicated rate of loss; and 


e. 


4 


: (ii) the reasonable cast of the. preservation and 
protection of property incurred pursuant to paragraph (b){ix): and - 


» any other reasonable cose incidental to termination of work under 


this contract, including expense incidental to the determination of 
the amount due to the Contractor‘as the result of the termination of 
work under this contract. +. : Be OF, os 


The. total sum to be paid ta the Contractor under 3) abo re shall rot H 


- exceed the total contract price as reduced by the ‘amount of 


ted Ee cs 


payments otherwise made and as further reduced by the contract 
price of work not terminated, Excepr for normal spoilage,‘ and 
except to the extent that the Government shall have otherwise 
expressly assumed the risk of loss, there shall be excluded from the 
amounts payable to the Contractor under (i) above, the fair value, as 
determined by the Contracting officer, of property which is 
destroyed, lost, stolen, or damaged so as to become undeliverable to 
the Government or to a buyer pursuant to paragraph (b)(vii). 


; Costs claimed, agreed to, or determined pursuant to 
- (e},{d),(2), and (i) hereof shall be in accordance with Section XV of 
the Armed Services Procurement Regulation as in effect on the date 
of this contract, 


The Contractor shall have the right of appeal, under 


the clause of this contract entitled “Disputes”, fram any determina- 
tion made by the Contracting Officer under paragraph (c),(¢), or {i} 
hereof, except that if the Contractor has failed to submit his claim 
within the time provided in paragraph (c) or (i) hereof, and has 
failed to request extension of such time, he shall have no such right 
of appeal In any case where the Contracting Officer had made a 
determination of the amount due under paragraph (c),(e) or (i) 
hereof, the Government shall pay to che Contractor the following: 
{i} if there is no right of appeal hereunder or if no timely appeal has 
been taken, the amount so determined by the Contracting Officer, 
or:(ii} if an appeal has been taken, the amount finally determined on 
such appeal. 


{h) In arriving at the amount. due the Contractor under 
this clause there shall be deducted (i) all unliquidated advance or 
other payments on account theretofore made to the Contractor, 
. applicable to the terminated portion of this contract, (ii) any claim 

which the Government may have against the Contractor in 
connection with this contract, and (iii) the agreed price for, or the 
proceeds af sale of, any materials, supplies, or other things acquired 
by the Contractor or sold, pursuant to the provisions of this clause, 
and not otherwise recovered by or credited to the Government. 


Gi) If the termination hereunder be partial, the Contractor 
may file with the Contracting Officer a claim for an equitable 
adjustment of the price or prices specified in the contract relating to 
the continued portion of the contract (the portion not terminated 
by the Natice of Termination), and such equitable adjustment as 
may be agreed upon shall be made in such price or prices, Any claim 
by the Contractor for an equitable adjustment under this clause 
must be asserted within ninecy (90) days from the effective date of 
the termination motice, unless an extension is granted in writing by 
the Contracting Officer, . : 


(j) The Government may from time to time, under such | 
terms and conditions as it may. prescribe, make partial payments and "| 


payments on account against costs incurred by the Contraccor in 
connection with the terminated portion of this contract whenever in 
the opinion of the Contracting Officer the aggregate of such 
payments shall be within the amount to which the Contractor will 
be entitled hereunder, If the cotal of such payments is in excess of 
the amount finally agreed or determined to be due under this clause, 
such excess shall be payable by the Contractor to the Government 
upon demand, together with interest computed at the rate estab 


shed by the Secretary of the Treasury pursuant to Public Law 


92-41, 85 STAT 97 for the Renegotiation Board, for the period © 


‘from the date such excess payment is received by the Contractor ta 
the date on which excess is repaid to the Government; provided, 
_ however, that no interest shall be charged with respect to any such 


we 
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excess payment attributable to a reduction in the Contractor's claim 
by reason of retention or other disposition of termination inventory ~ 
until ten days after the date of such retention or disposition, or such 
later date as determined by the Contracting Officer by reason of the 
circumstances, ; 8 ; 


(k) Unless otherwise provided for in this contract, or by 
applicable statute, the Contractor shall—from the effective date of | 
termination until the expiration of three years after final settlement 
under this contract-preserve and make available to ths Government 
at all reasonable times at the office of the Contractor but without 
direct charge to the Government, all his books, records, documents 
and other evidence bearing on the costs and expenses of. che 


- Contractor under this contract and relating to the wark terminated 


hereunder, or, to the extent approved by the Contracting Officer, 
photographs, microphotagraphs, or other authentic reproductions 
thereof, (ASPR 7-602,29{a)) fa aa . 


19, PAYMENT OF INTEREST ON CONTRACTORS’ 
CLAIMS (1976 JUL). 


(a) If an appeal is filed by the Contractor fram a final 
decision of the Contracting Officer under the DISPUTES clause of . 
this contract, denying a claim arising under the contract, simple 
interest on the amount of the claim finally determined owed by the 
Government shall be payable to the Contractor. Such interest shall 
be at the rate established by the Secretary of the Treasury pursuant 
to Public Law 92-41; 85 STAT 97, from the date che Contractor 
furnishes to the Contracting Officer his written appeal under the 
DISPUTES clause of this contract, ta the date of (i) a final 
judgment by a court of competent jurisdiction, or (ii) mailing to the 
Contractor of a supplemental agreement for execution either 
confirming completed negotiations between the parties or carrying 
out a decision of a board of contract appeals. ho ; 


(b) Notwithstanding (a) abave, fi) interest shall be applied 
only from the date payment was due, if such date is later than the 
filing of appeal; and (ii) interest shall not be paid for any. period of 


time that the Contracting Officer determines che Contractor has 


unduly delayed in pursuing his remedies before a board of contract 
appeals or a court of campetent jurisdiction. (ASPR 7-104,82) 


20, PRICING OF ADJUSTMENTS (1970 JUL) 


: When costs are a factor in any determination of a contract 
price adjustment pursuant to the “Changes” clause or any other 
provision of this contract, such costs. shall be in accordance with 
Section XV of the Armed Services Procurement Regulation as in 
effect on the date of this contract, (ASPR 7-103.26) 


-.24,. PATENT INDEMNITY (1964 JUN) 


Except as otherwise provided, the Contractor agrees to 
indemnify the Government and its officers, agents, and employees 
against liability, including costs and expenses, for infringement upon 
any Letters Patent of the United States (except Letters Patent 
issued upon an application which is now or may hereafter be, for 
reasons of national security, ordered by the Government to be kept 
secret or otherwise withheld from. issue) arising out of the perfor- 
mance of this contract or out of the use or disposal by or for the 
account of the Government of supplies furnished of construction 


mre AREER ror = 
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work performed hereunder. (ASPR 7-602.16) 
22, ADDITIONAL BOND SECURITY (1976 OCT) . 


"Wf any surery upon any bond furnished in connection with 


. this contract becomes unacceptable ta the Government, or if any 
-. such surety fails to furnish reports as to his financial condition from 


time to time as requested by the Government, oc if the contract 
price is increased to such an extent that the penal sum af any bond 
becomes inadequate in the opinion of the Contracting Officer, the 
Contractor shall promptly furnish such additional security as may 
be required from time to time to protect the interests of the 
Government and of persons supplying labor or materials in the 
prosecution of the work contemplated by this contract. (ASPR 7- 


* 602.17) ° 


23, EXAMINATION OF RECORDS BY COMPTROL- 
LER GENERAL (1975 JUN) 


(a) This clause is applicable if the amount of this contract 
exceeds $10,000 and was entered into by means of negotiation, 
including small business restricted advertising, but is not applicable 
if this contract was entered into by means of formal advertising, 


(b) The Contractor agrees that the Comptraller General of 
the United States or any of his duly authorized representatives shall, 
until the expiration of three years after final payment under this 
contract or such lesser time specified in either Appendix M of the 
Armed Service Procurement Regulation or the Federal Procurement 
Regulations Part 1-20, as appropriate, have access to and the right to 
examine any directly pertinent books, documents, papers, and 
records of the Contractor involving transactions related to this 
contract, 


(c) The Contractor further agrees to include in all his 
subcontracts hereunder a provision to the effect that the subconm 
tractor agrees that the Comptroller General of the United States or 
any of his duly authorized representatives shall, until the expiration 
of three years after’ final payment under the subcontract or such 
lesser time specified in cither Appendix M of the Armed Services 
Procurement Regulation or the Federal Procurement Regulations 
Part 1-20, as appropriate, have access to and the tight to examine 
any directly pertinent books, documents, papers, and records of 
such subcontractor, involving transactions related to the subcon- 
tract, The terms “subcontrace™ as used in. this clause excludes (i) 
purchase ‘orders not exceeding $10,000 and (ii) subcontracts or 
purchase orders for public utility services at rates established for 
uniform applicability to the general public. 


(d) The periods of access and examination described in (b) 
and (c) above for records which relate to (i) appeals under the 
“Disputes"’ clause of rhis contract, (ii) litigation or the settlement of 
chims arising out of the performance of this contract, or (iii) costs 
and expenses of this contract as to which exception has been taken 
by the Comptroller Gencral or any of his duly authorized 
representatives, shall continue until such appeals, litigation, claims 
or exceptions have been disposed of, {ASPR 7-104,15) 


24, BUY AMERICAN (1966 OCT) 


(a) Agreement, in accordance with the Buy American Act 
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(41 ULS.C, 10a-104), the Contractor ‘agrees that only domestic 
construction material will be used (by the Contractor, subcontrac- 
tors, materlalmen, and suppliers) in the performance of this 
contract, except for nandomestic construction material listed in the 
“Nendomestic Construction Materia” clause, if any, of this 
contract, 3 Soke sane ee 


“(b) Domestic construction: material, “Construction mate. 
rial” means any article, material, or supply brought to. the: 
construction site for incorporation in- the building or work, An 
unmanufactured construction material is a “domestic construction 
material” if it has been mined or.produced in the United States, A 
manufactured construction material is a “domestic construction 
material” if it has been manufactured in the United States and if the 
cost of its components which have been mined, produced, or 
manufactured in the United States exceeds 50 percent of the cost of 
all its components, “Component” means any article, material, or 
supply ‘directly incorporated i in a construction material, 


{c) Domestic component A camponent shall be con- 
sidered to have been “mined, produced, or manufactured in the 
United States” (regardless of its source in face) if the article, 
material, or supply in which it is incorporated was manufactured in 
the United States and the component is of a -class or kind 
determined by the Government to be not mined, produced, or 
manufactured in the United States in sufficient and reasonably 
available commercial quantities and of a satisfactory quality. (ASPR 
7-602.20) 


25. ERPs eeu) Es 


i 


(The following clause is not applicable if this contract: is 
exempt under ASPR 12-805, Exemptions include, contracts and 
subcontracts not exceeding $10,000, and work under contracts and 
subcontracts which is to be performed outside the Unired States by. 
SINBISYASS who were not recruited within the United States.) : 


During the performance. of this contract, the Contractor 
agrees as follows: 


(a) The Contractor wil not dintinieits against: any 
employee or applicant for employment because of race, color, 
religion, sex, or national origin, The Contractor will take affirmative 
action to ensure that applicants are employed, and that employees 
are treated during employment, without regard to. their race, cofor, 
religion, sex, or national origin. Such action shall include. but nat be 
limited to, the following: Employment upgrading, demution, or 
transfer, recruitnent or recruitment advertising: layoff or termina 
tion; rates of pay or other. forms of compensation; selection for 
training, including apprenticeship. The Contractor agrees to post in 
conspicuous places, available to employees and applicants for 
employment, notices to be provided by the Contracting Officer 
setting forth the provisions of this Equal Opportunity clause. 


{b) The Contractor. will, in all solicitations or 
advertisements for employees placed ‘by or on behalf of the | 
Contractor, state that all qualified applicants will receive - 
consideration for employment without regard to race, color, 
religion, sex, or national origin, = 


(c) The Contractor: will send to each labor union of 
representative of workers with which he has a collective, bargaining 
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agreement or other contract or understanding a notice to be 
provided by the agency Contracting Officer, advising the labor 
union or workers’ representative of the Contractor's commitments 
under this Equal Oppotrunity clause and shall post copies of the 
notice in canspicuous places available to employees and applicants 
foremployment __ es ha pe ee =e Na 


(@) The Contractor will comply with all provisions of 
Executive Order No, 11246 of September 24, 1965, as amended by 
Executive Order No. 11375 of October 13, 1967, and of the rules, 
regulations, and relevant orders of the Secretary of Labor. 


(e) 


The Contractor will furnish all information and 


reports required by Executive Order No, 11246 of September 24, , 


1985, as amended by Executive Order No. 11375 of October 13, 
1967, and by the rules, regulations, and orders of the Secretary of 
Labor or pursuant thereto, and will permit access to his books, 
records, and accounts by the contracting agency and the Secretary 
of Labor for purposes of investigation to ascertain compliance with 
such rules, regulations, and orders, . ; 


(f) In the event of the Contractor’s noncompliance with 
the Equal Opportunity clause of this contract or with any of the 
said rules, regulations, or orders, this contract may be cancelled, 
terminated, or suspended, in whole or in part, and the Contractor 
may be declared ineligible for further Government contracts in 
_ accordance with procedures authorized in Executive Order No. 
11246 of September 24, 1965, as amended by Executive.Ordes No. 


WEIR a 


full amount of such commission, percentage. brokerage, or contin 
gent fee. (ASPR 7-103.20) ae Ae 


27. . OFFICIALS NOT TO BENEFIT (1964 JUN) © 


No member. of Congress or resident Commissioner shall be 


’ admitted to any share or part of this contract, or to any benefit that 


11375 of October 13, 1967, and such other sanctions may be ¢ 


imposed and remedies invoked as provided in Executive Order No. 
11246 of September 24, 1965, as amended by Executive Order No. 
11375 of October 13, 1967. or by rule, regulation, ar order of the 
Secretary of Labor, or as otherwise provided by law. 


(g) The Contractor will inchide the provisions of 
Paragraphs (a) through (g) in every subcontract or purchase order 
unless exempted by rules, regulations, or orders of the Secretary of 
Labor issued pursuant to Section 204 of Executive Order No, 11246 
of September 24, 1965, as amended by Executive Order No, | 1375 
of October 13, 1967, so thar such provisions will be binding upon 
each subcontractor or-vendor. The Contractor will take such action 

. with respect to any subcontract or purchase order as the contracting 
agency may direct.as a means of enforcing such provisions, including 
sanctions for noncompliance: Provided, however, that in the event 
the Contractor becames involved in, or is threatened with, licigation 
with a subcontractor or vendor as a result of such direction by the 
contracting agency, the Contractor may request the United States ta 
enter into such litigation to protect the interests of the United 


States, 


26. COVENANT AGAINST CONTINGENT FEES (1958 
JAN) 


The Contractor warrants that no person or selling agency has 
been employed or retained to solicit or secure this contract upon an 
agreement or understanding for a commission, percentage, broker. 
age. or contingent fee, excepting bona fide employces or bona fide 
established commercial or selling agencies maintained by the 
Contractor for the purpose of securing business. For breach or 
violation of this warranty the Governments shall have the right to 
annul this contract without Hability or in its discretion to deduct 
from the conmact price or consideration, of otherwise recover, the 


- Me 
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may arise therefrom: but this provision shall not be conscrued to 
extend to this contract if made with a corporation for its general 
benefit. (ASPR 7-602.19) me . : 


28. CONVICT LABOR (1975 OCT) 


In connection with che performance of work under this con- 
tract, the Contractor agrees not to employ any person undergoing 
sentence of imprisonment except as provided by Public Law 89.176, 
September 10, 1965 (18 U.S.C, 408(c)(2)} and Executive Order 
11755, December 29, 1973. (ASPR 7-104,17} : : 


29, UTILIZATION OF SMALL BUSINESS CONCERNS. 


(1958 JAN) 


(a) Iris the policy of the Government.as declared by the 
Congress that a fair proportion of the purchases and contracts for 
supplies and services for the Government be placed with small . 
business concerns, . ‘ : 


(b) The Contractor agrees to accomplish the {maximum 
amount of subcontracting to small business. concerns that the 
Contractor finds to be consistent with the efficient performance of 
this contract, (ASPR 7-602.26 (a}) : : ts 
30. UTILIZATION OF MENORITY BUSINESS ENTER. 


PRISES (1971 NOV) 


{a} Ig is the policy of the Governenent that Minority 


Business Enterprises shall have the maximum practicable 


opportunity to participate in the performance of Government . 
contracts, : ; : 


{b} The Contractor agrees to use his best efforts to carry 
out this policy in the award of his subcontracts to the fullest extent 
consistent with che efficient performance of this contract, As used 
in this contract, the term “minority business enterprise” means a 
business, at least 50 percent of which is owned by minority group 
members or, in case of publicly-owned businesses, at least 51 
percent of the stock of which is owned by minarity group members. — 
For the purposes of this definition, minority group members are 
Negroes. Spanish-speaking Americans. persans American-Orientals, 
American-Indians, American Eskimos, and American Alcuts, 
Contractors may rely on written representations by subcontractors 
regarding their status as minority business enterprises in lieu of an 
independent investigation. (ASPR 7-104, 36(a)} 


31. FEDERAL, STATE, AND LOCAL TAXES (1971 
NOV) : 


(a) Except as may be otherwise provided in this contract, 
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the contract price includes all appeals Federal, State, and local 
taxes and duties, 


(b) Nevertheless, with respect to any Federal excise tax or 
duty on the transactions or property covered by this contract, if a 
statute, court decision, written ruling, or regulation takes effect 
after the contract date and : 


(1) results in the Contractor being required to pay 
_@t bear the burden of any such Federal excise tax or duty or 
increase in the rate thereof which would not.otherwise have been 
payable on such transactions or property, the contract price shall be 
increased by the amount of such tax or duty or rate increase, 
provided the Contractor warrants in writing that no amount for 
such newly imposed Federal excise tax or duty or rate increase was, 
included in the contract price as a contingency reserve or otherwise; 
or : ; 


(2) results in the Contractor not being required to 
pay or bear the burden of, arin his obtaining a refund or drawback 
of, any such Federal excise tax or duty which would orherwise have 
been payable on such transactions or property or which was the 
basis of an increase in the contract price, the contract price shall be 
decreased by the amount of the relief, refund, or drawback, or that 
amount shall be paid to the Government, as directed by. the 
Coneracting Officer. The contract price shall be similarly decreased 
if the Contractor, through his fault or negligence or his failure to 
follow instructions of the Contracting Officer, is required to pay or 
_ bear the burden of, or does not obtain a refund or drawback of, any 

such Federal excise tax or duty. 


(c} Paragraph (b) above shall not be applicable co social 
security taxes or to any other employment tax. 


(d) No adjusement of less than $100 shall be made in the 
contract price pursuant to paragraph (b) above, 


(e) As used in paragraph (b) above, the term ‘contract 
date” means the date set for bid opening, or if this is a negotiated 
contract, the contract date. As to additional supplies or services 
procured by modification to this contract, the term ‘contract date” 
means the date of such modification, 


(4) Unless there does not exist any reasonable basis to 
sustain an exemption, the Government upon the request of the 
Contractor shall, without further liability, furnish evidence appro- 
priate to establish exemption from any Federal, State, or local tax; 
provided that, evidence appropriate to establish exemption from 
any Federal excise tax or duty which may give rise to either an 
increase or decrease in the contract price will be furnished only at 
the discretion of the Government, 


(g) The Contractor shall promptly notify the Contracting 
Officer of matters which will result in either an increase or decrease 
in the contract price, and shall take action with respect thereto as 
directed by the Contracting Officer. (ASPR 7-103.10 (a)) 


32. CONTRACTOR INSPECTION SYSTEM (1964 NOV) 


The Contractor shall (i) maintain an adequate inspection 
system and perform such inspections as will assure that the work 
performed under the contract conforms to contract requirements, 
and (ii) mainsain and make available to the Government adequate 
records of such inspection, (ASPR 7-602.10) 


33. GRATUITIES (1952 MAR) 


(a) The Government may, by written notice to the 
Contractor, terminate the right of the Contractor to proceed under 
this contract if it is found, after notice and heating by the Secretary 


or his duly authorized representative, that gratuities (in the formuof.. 


“entertainment, gifts, or otherwise) were offered or given by the 


Contractor, or any agent or representative of the Contractor, to any 
officer or employee of the Government with a view toward securing 
a contract or securing favorable treatment with respect to the 
awarding or amending, or the making of any determinations with 
respect to the performing, of such contract; provided, chat the 
existence of the facts upon which the Secretary or his duly 
authorized representative makes such findings shal] be in issue and 
may be reviewed in any competent court, 


(b) = In the event chis contract is terminated as provided in 
paragraph (a) hereof, the Government shall be entitled (i) to pursue 
the same remedies against the Contractor as it could pursue in the 
event of a breach of the contract by the Contractor, and (ii) asa 
penalty in addition to any other damages to which it may be 
entitled by law, to exemplary damages in an amount (as determined 
by the Secretary or his duly authorized representative) which shall 
be not less than three nor more than ten times the cost incurred by 
the Contractor in providing any such gratuities to any such officer 
or employee. 


(ce) The rights and remedies of the Government provided 
in this clause shall not be exclusive and arte in addition to any other 
rights and remedies provided by law or under this contract. (ASPR 
7-602.25) : 


34. RENEGOTIATION (1959 OCT) 


. : f 
(a) To the extent required by law, this contract is subject 
to the Renegotiation Act of 1951 (50 U.S.C. App. 121.1 et seq.) as 
amended, and to any subsequent act of Congress providing for the 
renegotiation of contracts. Nothing contained in this clause shall 
impose any renegotiation obligation with respect ta this contract or 


_any subcontract hereunder which is not imposed by an’ act of 


Congress heretofore or hereafter enacted, Subject to the foregoing 
this contract shall be deemed to contain all the provisions required 
by Section 104 of the Renegotiation Act of 1951, and by any such 
other act, without subsequent contract amendment specifically 
incorporating such provisions, 


(b} The Contractor. agrees to insert the biueiaant of this 
clause, including this paragraph (b), in all subcontracts, as that term 
is defined in Section 103g of the Renegotiation Act of 1951, as 
amended. (ASPR 7-103.13} 


NOTICE AND ASSISTANCE REGARDING PAT- 
-ENT AND COPYRIGHT INFRINGEMENT (1965 
JAN) 


35. 


The provisions of this clause shall be eee only if the 
amount of this contract exceeds $10,000, 


(a) ‘The Contractor shall epee to the Conmracting Officer, 
promptly and in reasonable written detail each notice or claim of 
patent or copyright infringement based on the performance of this 


10 © 
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contract af which the Contractor has knowledge. 


(b) In the event of any claim or suit against the 
Government on account of any alleged patent or copyright 
infringement arising out of the performance of this contract or out 
of the use of any supplies furnished or work or services performed 
hereunder, the. Contractor shall furnish to the Government, when 

: requested by the Contracting Officer, all evidence and information 
in possession of the Contactor pertaining to such suit or claim, 


'. Such evidence and information shall be furnished at the expense of 


the Government except where the Contractor has agreed to 
indemnify the Government, 


ea (c)- This clause shall be included in all subcontracts. 
. (ASPR 7-103.23) 


- 36. AUTHORIZATION AND CONSENT (1964 MAR) 
The Government hereby gives its authorization and consent 
(without prejudice to its rights of indemnification, if such rights are 
provided for in the contract) for all use and manufacture, in the 
” performance of this contract or any part thereof or any amendment 
_ hereto or any subcontract hereunder (including any lower-tier 
subcontract}, of any patented invention (i) embodied in the 
" seructure or composition of any article the delivery of which is 
_- accepted by the Government under this conzract, or (ii) utilized in 
the machinery, tools, or methods the use of which necessarily 
results from compliance by the Conmactor or the using subcon- 
tractor with (a) specifications or written provisions now or hereafter 
forming a part of this contract, or (b) specific written instructions 
given by the OICC directing the mariner of performance. The 
Contractor's entire liabiliry to the Government for patent infringe 
ment shall be determined solely by the provisions of the indemnity 
clause, if any, inchided in the contract and the Government assumes 
Nigbiliry for all other infringement to the extent of the authorization 
and consent hereinabove granted, (ASPR 7-103.22) 


37. COMPOSITION OF CONTRACTOR (1965 JAN) 


If the Contractor hereunder is comprised of more than one 
. legal entity, each such entity shall be jointly and severally lable 
” hereunder, (ASPR 7-602, 32) 


38. SITE INVESTIGATION (1965 JAN) 

The Contractor acknowledges that he has investigated and 
satisfied himself as to the conditions affecting the work, including 
but not restricted to those bearing upon transportation disposal, 
handliog and storage of materials, availability of labor, water, 
electric power, roads and uncertainties of weather, river states, tides 
or similar physical conditions at the site, the conformation, and 
conditions of the ground, the characrer Of equipment and facilities 
. needed preliminary to and during prosecution of the work. The 

Contractor further acknowledges that he has satisfied himself as to 
“the character, quality and quantity of surface and subsurface 
_ materials or obstacles to be encountered insofar as this information 

is reasonably ascertainable from an inspection of the site, including 
all exploratory work done by the Government, as well as from 

information presented by the drawings and specifications made a 
part of this contract, Any failure by the Contractor to acquaint 
himself with the available information will not relieve him from’ 
responsibility for estimating properly the difficulty or cost of 
successfully performing the work. The Government assumes no 
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responsibility for any conclusions or interpretations made by the 
Contractor on the basis of the information made available by the 
Government, (ASPR 7-602.33) 


PROTECTION OF EXISTING VEGETATION, 
STRUCTURES, UTILITIES, AND IMPROVEMENT 
(1965 JAN) ; ee 


39, 


The Contractor will preserve and protect all existing 


(a) 


“vegetation such as trees, shrubs, and. grass on or adjacent to the site 


of work which is not to be removed and which does not 
unreasonably interfere with the construction work, Care will be 
taken in remoying trees authorized for removal to avoid. damage to 
vegetation to remain in place. Any limbs or branches of trees broken 
during such operations or by the careless operation of equipment, or 
by workmen, shall be trimmed with a clean cut and painted with an 


approved tree pruning compound as directed by the Contracting 


Officer. 


(b) The Contractor will protect bine damage all existing... 


improvements or utilities at or near the site of the work, the 


location of which is made known to him, and will repair or restore - 


‘any damage to such facilities, resulting from failure ta comply with 


the requirements of this contract or the failure to exercise 


* geasonable care in the performance of the work. If the Contractor 


fails or refuses to repair any such damage promptly, the Contracting 
Officer may have the necessary work performed. and charge the cost 


_ thereof to the Contractor. (ASPR <p) 


40,. OPERATIONS AND STORAGE AREAS (1968 JAN) 


{a) Al operations of the Canticice linetuding storage of 
materials) upon Government premises shall be confined to areas 


’ . authorized or approved by the Contracting Sehr The Contactor 


shall hold and save the Government, its officers 
harmless from liability of any nature occasioned by his operations. 


(b) ‘Temporary: buildings (storage sheds,, shops, offices, 


_etc,) may be érected by the Contractor only with the approval of 


the Contracting Officer, and shall be built with labor and materials 
furnished by the Contractor without expense to the Government, . 


_ Such temporary buildings and utilities shall. remain the property of 
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the Contractor and shall be removed by him at his expense upon the 
completion of the work, With the written consent of the Contract- 
ing Officer, such buildings and utilities may be abandoned and need 
not tbe removed 


t) The Contractor shall, under regulations prescribed by ‘- 
the Contracting Officer, use only established roadways or construct 


and use such temporary roadways as may be authorized by the © ~” 


Conwacting Officer, Where materials are transported im she prosecu- 
tion of the work, vehicles shall not be loaded beyond the loading 
capacity recunimended by the manufacturer of the vehicle or 
prescribed by any Federal, State or locat law or regulation. When it~ 
is necessary to cross curbings or sidewalks, protection against . 
damage shall be provided by the Contractor and any damaged roads, © 
curbings, or sidewalks shall be repaired, by or at the expense of the 
Contractor. (ASPR 7-602. 23) 


41, MODIFICATION PROPOSALS-PRICE BREAK- 
DOWN (1968 aia 
The Contracear; in connection with any proposal he makes 


dagents, free and 
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for a contract modification, shall furnish a price breakdown, 
itemized as required by the Contracting Officer. Untess otherwise 
directed, the breakdown shall be in sufficient details to perinit an 
analysis of ali matgrial, labor, equipment, subcontract, and uverhead 
coats, as well as profit, and shall cover all work involved in the 
modification, whether such work was deleted, added or changed. 
Any amount claimed for subcontracts shall be supported by a 
similar price breakdown, In addition, if the proposal includes a time 
extension, a justification thereof shall also be furnished. The 
proposal, together with the price breakdown and time extension 
justification, shall be furnished by the date specified by the 
Contracting Officer. (ASPR 7-602.36). 


42, SUBCONTRACTORS (1972 FEB) 


Within seven days after the award uf any subcontract either 


by himself or a subcontractur, the Contractor shall deliver tu che 
Contracting Officer a statement setting torth the name and address 
of the subcontractor and a summary. description of the work 
subwantracted, The Contractor shall at the same time furnish a 
statement signed by the subcontractor acknowledging the inclusion 
in his subconeract of the clauses of this contract entitled “Equal 
Opportunity,” “DavisBacon Act,” “Contract Work Hours and 
Safety Standards Act- Overtime Compensation,” “Apprenticcs and 
Trainees,” “Payrolls'and Basic Records,” ‘Compliance with Cope- 
land Regulations.” “Withholding of Funds,” “Subcontracts” and 
“Contract Termination Debarment,” Nothing contained in this 
contract shall create any contractual relation between the subcon- 
tractor and the Government, (ASPR 7-602.37) 


43, CLEANING UP (1965 JAN) 


The Contractor shall at all times keep the construction area, 

‘including storage areas used by him, free from accumulations of 
‘waste material of rubbish and prior to completion of the work 
remove any rubbish from the premises and all tools. scaffolding, 
equipment, and materials not the property of the Government 
Upon completion of the construction the-Contractor shall leave the 
work and premises in a clean, neat and workmanlike condition 
satisfactory to the Contracting Officer, (ASPR 7-602.40) 


44. ADDITIONAL DEFINITIONS (1965 JAN) 


(a) Wherever in the specifications or upon the drawings 
the words ‘‘directed.” “required.” “ordered.” “designated,” 
_ “prescribed,” or words of like import are used, it shall be under. 
stood that the “direction,” “requirement,” “order.” “designation.” 
or “prescription.” of the Contracting Officer is intended and 
similarly the words “approved.” “acceptable,” “satisfactory” or 
words of like import shall mean “approved by” or “acceptable to” 
or “satisfactory to” the Contracting Officer. unless otherwise 


expressly stated, 


; (b) Where “as shown," “as indicated,” “tas detailed,” or 
words of similar import are used, it shall be understood that the 
reference is made to the drawings accompany ing this contract unless 
stated otherwise. The word “provided” as used herein shall be 
anderstood to’ mean “provided complete in place.” thar is 
“furnished and installed,” (ASPR 7-602.41) 


45. ACCIDENT PREVENTION (1967 JUN) 


{a} 


In order to provide safety controls for protection to 


Yee 


the life and health of employees and ovher persons; for prevention 
af damage to property, materials, suppties. and equipment, and for 
avoidance of work interruptions in the performance of this contract, 
the. Contractur shall comply with all pextinent provisions of Corps 
of Engineers Manual, EM 385 1-1, dazed } March 1967 entitled 
“General Safety Requirements,” as amended, and will also take or 
cause to be taken such additianal measures. as the Contracting 
Officer may determine to be reasonably necessary for the purpose. 
Copies of this Manual may be obtairead from the Government 
Printing Office, Wash., D.C, 20402 at 55 cents per copy. 


(b) The Contractor will mainesin an accurate record of, 
and will report to the Contracting Office in the manner and on the 
forms prescribed by the Contracting Of@icer, exposure data and all 
accidents cesulting in death, traumatic imjury. occupational disease. 
and damage to property, materials, suppfes and equipment incident 
to work performed under this contract, ; oe, 


(c) The Contracting Officer willl notify the Contractor of 
any noncompliance with the foregoing provisions and the action to 


‘be taken, The Contractor shall, after receipt of such notice. 


immediately take corrective action. Such: notice, when delivered to. 
the Contractor or his representative at thie site of the work, shall be 
deemed sufficient for the purpose. If the. Contractor fails or refuses 
to comply promptly, the Contracting Oxfficer may issue an order 
stopping all or part of work until satisfacxory corrective action has 
been taken. No part of the time lost due to any such stop orders 
shall be made the subject of. claim for extension of time or for 
excess costs or damages by the Cantractor. _ 


(4) Compliance with the provisions of ‘this article by 
subcontractors wil} be the responsibility off the Contractor. 


_t 
If the contract involves more than 6 months work or. is 
described as hazardous character in the Invitation for Bids, 
Schedule, or Specifications, the following paragripty (¢) will apply. 
_{e) Prior ta commencement of the work the Contractor 
will: , 
(3) 


submit in writing his proposals for effectuating 


this provision for accident prevention: aa 


(2) meet in conference with representatives of the 
Contracting Officer to discuss and develop mutual understandings 
relative to administration of the over-all safery program. (ASPR 
7-602, 42) : ae 


46. GOVERNMENT INSPECTORS (1965 JAN) | 


The work will be conducted under the general direction of 
the Contracting Officer and is subject to imspection by his appointed 
inspectors to insure strict campliance with the terms of the 
contract. No inspector is authorized to change any provision of the 
specifications without: written’ authorizstion of the Contracting 
Officer, nor shall the presence or absence of an inspe.tor relieve the 
Contractor from any requirements of the vuntract, (ASPR 
7.602, 43) 


47, RIGHTS IN SHOP DRAWINGS (1966 APR) 


(a) Shop drawings for construction means drawings sub- 
mitted to the Government by the Construction Contractor. subcon 
tractor or any lower tier subcontractor pursuant to a construction 
contract, showing in detail (i) the proposed fabrication. and 
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assembly of structural elernents and (1) the installation (ue., form, 
fit, and attachment details) of materials or equipment, The 
Government may duplicate, use and disclose in any manner and for 
any purpose shop drawings delivered under this contract 


(b} This clause, including this paragraph (b), shall be 


included in all subcontracts hereunder at any tier. (ASPR 7-602.47) 


48. PRIORITIES, ALLOCATIONS, ‘AND ALLOT- 


MENTS (1975 OCT) 


(The following clause is applicable to rateable contracts.) 


The Contractor shall follow the provisions of DMS Reg, 1 or - 


DPS Reg } and all other applicable regulations and orders of the 
Bureau of Domestic Commerce in obtaining controlled materials 
and other products and materials needed to fill this order, (ASPR 


. 7-1404,18) ; 


49, PRICE REDUCTION FOR DEFECTIVE COST OR - 


PRICING DATA-PRICE ADJUSTMENTS (1970 
JAN) pore 


(a) This clause shall become operative only with respect 
to any modification of this contract ‘which involves aggregate 
increases and/or decreases in costs plus applicable profits in excess 
of $100,000 unless the modification is priced on the basis of 


adequate competition, established catalog or market prices of — 
- commercial items sold in substantial quantities to the general public, 


of prices set by law or regulation, The right to price reduction under 


- this clause is limited to defects in data relating to such modification, 


(b) . Hf any price, including profit, or fee, negotiated in 


- connection with any price adjustment under this contract was 


increased by any significant sums because: 


(i) ‘the Contractor furnished cost or pricing data 
which was not complete, accurate and current as certified in the 
Contractor's Certificate of Current Cost or Pricing Data: 


(ii} a subcontractor, pursuant to the clause of this 
contract entitled “Subcontractor Cost or Pricing Data" or ‘Subcon- 
tractor Cost or Pricing Data—Price Adjustments” or any subcontract 


’ clause therein required, furnished cost or pricing data which was not 


complete, accurate and current as certified in the subcontractor's 


. Certificate of Current Cost or Pricing Data; 


-. (GH) a subcontractor or prospective subcontractor 


* furnished cost or pricing data which was required to be complete, 


accurate and current and to be submitted to support a subcontract 
cost estimate furnished by the Contractor but which was not 
complete, accurate and current as of the date certified in the 
Contractor's Certificate of Current Cost or Pricing Data; or 


(iv) the Contractor or a subcontractor or prospec: 
tive subcontractor furnished any data, not within {i}, (ii) or (iii) 
above, which was not accurate, as submitted; the price shall be 
reduced accordingly and the contract shall be modified in writing as 
may be necessary to reflect such reduction, However, any reduction 
in the contract price due to defective subcontract data of a 
prospective subcontractor, when the subcontract was not sub 
sequently awarded to such subsoneractor, will be limited to the 
amount (plus applicable overhead and profit markup) by which the 


wo 
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actual subcontract, or actual cost to the Contractor if there was no 
subcortract, was less than the prospective subcontract cast estimate 


submitted by the Contractor, provided the actual subcontract price 


was not affected by defective cost or pricing data, 


Note: Since the, contract is subject to reduction under this 
clause ‘by reason of defective cost or pricing data submitted in 


connection with certain subcontracts, it is expected thar the 


Contractor may wish to include a clause in each such subcontract 
requiring the subcontractor to appropriately indemnify the Contrac- 
tor. However, the inclusion of such a clause and the terms thereof 
are matters for negotiation and agreement between the Contractor 
and the subcontractor, provided that they are consistent with ASPR 
23-203 relating to Disputes pravisions in subcontracts. It is also 
expected that any subcontractor subject. to such indemnification 
will generally require substantially similar indemnification for 
defective cost or pricing data required to be submitted by his lower 


_ tier subconeractors. (ASPR. 7-104,29 (b)} 


50. INTEREST (1972 MAY) 


Notwithstanding any other provision of this contract, unless 
paid within 30 days all amounts that become payable by the 
Contractor to the Government under this contract (net of any 
applicable tax credit under the Internal Revenue Code) shall bear 
interest from the date due until paid and shall be subject to. 
adjustments as provided by Pare 6 of Appendix E of the Armed 
Services Procurement Regulation, as in effect on the date of this 
contract. The interest rate per annum shall be the interest rate in 


"effect which has been established by the Secretary of the Treasury 


pursuant to Public Law 92-41; 85 STAT %7 for the Renegotiation 
Board, as of the date the amount becomes due as herein provided. 
Amounts shall be due upon. the earliest one of (i) the date fixed 
pursuant to this contract; (i) the date of the first written demand 
for payment, consistent with this contract, including demand 
consequent upon default terrvination; (iif the date of cransmiteal by 


the Government to the Contractor of a proposed supplemental 
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agreement to confirm completed negotiations fixing the amount: or 
{iv) if this contract provides for revision of prices, the date of 
written notice to the Contractor stating the amount of refund 
payable in connection with a pricing proposal or in connection with 
a negotiated pricing agreement not confirmed by contract supple- 
ment. (ASPR 7-104,39) 


51. AUDIT BY DEPARTMENT OF DEFENSE (1975 
JUN) ; 


(The following clause is applicable unless this contract was 
entered into by formal advertising and is nor int excess of $100.000; 


. (a) General. The Contracting Officer or his representatives 
shall have the audat and inspection rights described in the applicable 
paragraphs (b). (c} and (d} below. ; 


(b} Examination of Costs. ff this is a ‘cost reimbursement 
type. incentive. time and. materials, labor hour, or price redetarm> 
nable contract. or any combination thereof, the Cantractor shall 
maintain, and the Contracting Officer or his representatives shall 
have the right to examine books, records. documents, and other 
evidence and accounting procedures. and. practices, sufficient to 
reflect properly all direct. and indirect costs of whatever nature 
claimed to have been incurred and anticipated to be incurred for the 
performance of this contract. Such right of examination shall 
include inspection at all reasonable times of the Contractor's plants, 
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or such parts thereof, as may be engaged in che performance of this 
contract. 


{ce} Cost or Pricing Data. If che Contractor submitted cost 
or pricing data in connection with the pricing of this coneract or any 
change or modification thereto. unless such pricing was based on 
adequate price competition. established catalog or market prices of 
commercial items sold in substantial quantities to the general public, 
or prices sev by law or regulation, the Contracting Officer or his 
tepresentatives who are employees of the United States Government 
shal] have the right to examine all books. records, documents and 
other data of the Contractor related to the negotiation. pricing or 
performance of such contract, change or modification, for the 
purpose of evaluating the accuracy, completeness and currency of 
. the cost or pricing data submitted,’ Additionally, in the case of 
pricing amy change or modification exceeding $100,000 to formally 
advertised contracts, the Comptroller General of the United States 
or his representatives who are employecs of the United States 


Government shal] have such rights The right of examination shall © 


extend tu all documents necessary to permir adequate evaluation of 


the cost or pricing data submitted, along with the computations and 


projections used therein. 


(d) Reports, If the Contractor is required ro furnish Cost 
Information Reports (CIR) or Contract Fund Status Reports 
(CFSR), the Contracting Officer or his representatives shall have the 
right to examine books, records, documents, and supporting 
materials, for the purpose of evaluating (i) the effectiveness of the 
Contractor's policies and procedures to produce data compatible 
with the objectives of these reports, and (ii} the data reported, 


{e} Availability. The materials described in (b), (c} and (d) 
above shall be made available at the office of the Contractor, at all 
reasonable times, for inspection, audit. of reproduction. until the 


expiration of three years from the date of final payment under this — 


contract or such lesser cime specified in Appendix M of the Armed 
Services Procurement Regulation, and for such longer period, if any, 
as is required by applicable statute, or by other clauses of this 
contract, or by (1) and (2) below: ‘ 


(1) If this contract is completely or partially 
terminated, the records relating to the work terminated shall be 
made available for a period of three years from the date of any 
resulting final settlement. . 


(2) Records which relate to appeals under the 
“Disputes” clause of this contract, of litigation or the settlement of 
claims arising out of the performance of this contract, shall be made 
available until such appeals, litigation, or claims have been disposed 
of. 


(6 The Contractor shall insert a clause containing all the 
provisions of this clause, including this paragraph (f). in all 
subcontracts exceeding $10,000 hereunder, except ‘altered as 
necessary for proper identification of the contracting parties and the 
Contracting Officer under the Government prime contract. ‘ASPR 
7-104,41) | 


52, SUBCONTRACTOR COST OR PRICING 
DATA~PRICE ADJUSTMENTS (1970 JAN) 


(a) , Paragraphs (b) and (c} of ¢his clause shall become 
operative only with respect to any modification made pursuant to 
one or more provisions of this contract which involves aggregate 
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increases and/nr decreases in costs plus applicable profits expected 
to exceed $160,900 The requirements of this clause shall be limited 
to such modifications, 


(b) The Conersetor shall require subcontractors hereunder 
fo submit cost or pricing data under the following cireumstances: (i) 
prior to the award of anv subcontract the amount af which is 
expected to exceed $100,000 when entered into; (ii) prior to the 
pricing of any subcontract. modification which involves aggregate 
increases and/or decreases in costs plus applicable profits expected 
to exceed $100,000; except where the price is based on adequate 
Price competition, established catalog or market prices of commer 
cial items sold tn substantial. quantities co the general public, or 
prices set by law or regulation, 


(c} The Contractar shall require subcontractors to certify 
that to the bese of their knowledge and belief the cost and: pricing 
data submitted under (b} above is accurate, complete, and current as | 


of the date of agreement on the negotiated price-of the subcontract ~~” 


or subcontract change or modification. 


{dy The Contractor shall insert the substance of this clause 
including this paragraph (d) in each subcontract which exceeds 
$100,000, (ASPR 7-104.42 (b)) 


53. GOVERNMENT-FURNISHED PROPERTY (SHORT 
FORM) (1964 NOV) 


(a) The Government shall deliver to the Contractor, for 
use only in connection with this contract, the property described in 
the schedule or specifications (hereinafter referred to as 'Goverrr 
ment-furnished property’), at the times: and locations stated 
therein, If the Government-furnished property! suitable for. its 
intended use, is not so delivered to the Contractor, the Contracting - 
Officer shall, upon timely written request made by che Contractor, 
and if the facts warrant such action, equitably adjust any affected 


- provision of this contract pursuant to rhe procedures of the 
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“Changes” clause hereof. 


{b) Tithe to Government-furnished property shall remain 
in the Government, The Contractor shall maintain adequate 
property control records of Government-furnished property in 
accordance with sound industrial practice. 

(c) Unless otherwise provided in this conteace, thetdn . 
tractor, upon delivery to him of any Government-furnished ~ 
property, assumes the risk of, and shall be responsible for, any toss 
thereof or dumage thereto except for reasonable wear and tear. and 
except tu the extent that such preperty is consumed in the 
performance of this contract. ” 


{di The Contractor shall, upon completion of this con 
tract, prepare for shipment, deliver fo.b. origin, or dispose of all 
Government- furnished property not consumed in the performance 
of this contract ot not therefore delivered to the Government, as 
may be directed or authorized by the Contracting Officer, The net 
proceeds of any such disposal shall be credited to the contract price 
or paid in such other manner as the Contracting Officer may direct. 
(ASPR 7-104.24(0}) ; 


54, VARIATIONS IN ESTIMATED QUANTITIES (1968 
APR) 


Where the quantity of a pay item in chis contract is am 
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estimated quantity and where the actual quantty of such pay item 
varies more than fifteen percent (15%) above or below the estimated 
quantity stated in this contract, an equitable adjustment in the 
contract price shall be made upon demand of either party. The 
equitable adjustment shall be based upon any increase or decrease in 
costs due solely co the variation above one hundred fifteen percent 
(}15%) or below cighty-five percent (85%) of che estimated 
quantity. Lf the quantity variation is such as to cause an increase In 
the time necessary for completion, the Contracting Officer shall, 
wpon receipt of a written request for an extensiun of time within 
ten (10) days from the beginning of such delay, or within such 
further period uf time which may be granted by the Contracting 
Officer prior to. the date of final settlement of the contract, 
ascertain the facts and make such adjustment for extending the 
completion dace as in his judgment the findings justify. (ASPR 
7-603.27) 


55. SALVAGE MATERIALS AND EQUIPMENT (1965 
JAN) - A ; 


The Contractor shall maintain: adequate property control 
“secords for all materials or equipment specified to be salvaged. 
These records may be in accordance with the Contractor's system of 
property control, if approved by the property administrator. The 
Contractor shall be responsible for the adequate storage and 
_ protection of alf salvaged materials and equipment and shall replace, 
at no cost to the Government, all salvage materials and equipment 


- which are broken or damaged during salvage operations as the result 


of his negligence, or while in his care. (ASPR 7.603.29) 


56. AVAILABILITY AND USE OF UTILITY 
SERVICES (1967 APR) 


This clause shall be applicable only if so expressly stated in 
the Schedule, or specification, or Invitation for Bids. 


{a} The Government will make available to the Contrac- 
tor, from existing outlets and supplies, all reasonably required 
amounts of ucilities as specified in the Schedule or specifications, 
” Except as otherwise provided in the Schedule or specifications, each 
utility shalJ be charged to or paid for by the Contractor at prevailing 
rates charged to the Government or, where the utility is produced 
by the Government, at reasonable rates a5 determined by the 
_ Contracting Officer. , 


{b) The Contractor shall carefully conserve utilities fur- 
nished without charge. The Contractor, at his own expense andina 
workmanlike manner satisfactory to the Contracting Officer, shall 
instal] and maintain all necessary. temporary connections and 
distribution Lines and, if necessary to determine charges, all meters 
required to measure the amount of each utility used; and he shall 
remove the same prior to final acceprance of the construction. 
. (ASPR 7-603.30) : 


57, "MISPLACED MATERIAL (1965 JAN) 


- "Should the Contractor, during the progress of the work lose, 
dump, throw overboard, sink, or misplace any material, plant, 
machinery, or appliance, which in the opinion ofthe Contracting 
Officer may be dangetous to or obstruct navigation, the Contractor 

shall recover and remove the same with the utmost dispatch. The 


‘Contractor shall give immediate notice, with description and’ 
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location of such obstrucnunsy, to the Comtracang Officer or 
inspector, and when required shall ‘rack ur buoy such obstrucuions 
until the same are removed, Should he refuse, neglect. or delay 
compliance with the above requirements, such obstructions may be 
removed by the Contracting Officer, and the cost of such removal 
may be deducted from any muney due or te become duc the 
Contractor, or may be recovered under his bond, The ability of the 
Contractor for the removal of a vessel wrecked or sunk without 
fault or negligence shall be hmited to that provided mr Sections 15, 
19, and 20 of the River and Harbor Act ot March 3, 1899. (33 
U.S.C. 416 et seq.) (ASPR 7-603. 32} 

58. SIGNAL LIGHTS (1965 JAM} 


The Contractor shall display signal lights and conduct his 
operations in accordance with the General Regulations of the 


“Department of the Army and of the Coast Guard governing lights 


and day signals to be displayed. by towing vessels with tows on 
which no signals can be displayed, vessels. working on wrecks, 
dredges, and vessels engaged in laying cables or pipe ot in submarine 
or bank protection operations, lights to. be displayed on dredge pipe 
lines, and day signals to be displayed by vessels of more. than 65 feet 
in length moored or anchored in a fairway or channel, and the 
passing by other vessels of floating plant working in navigable 
channels, as approved by the Secretary of the Army (33 C.F.R. 
201.1-201.16) and the Commandant, U.S. Coast Guard (33 C.F.R. 
80.18-3laand 33 C.F.R. 95.51-95.70). (ASPR 7-603,33) 


59, IDENTIFICATION OF EMPLOYEES (1965 JAN} 


‘The Contractor shall be responsible for furnishing to each 
employee and for requiring each employee engaged on the work to 
display such identification as may be approved andidirected by the 
Contracting Officer, All prescribed identification shall. immediately 
be delivered to the Contracting Officer. for cancelation upon the 
release of any employee. When required by the Contracting Officer 
the Contractor shall obtain and submie fingerprints of all persons 
employed or to be employed on the projece. (ASPR 7-603.34} 

60. TIME EXTENSIONS (1965 JAN} 


Notwithstanding any ether provisions of this contract it is 


mutually understood that the time extensions for changes in the 
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62. 


work will depend upon the extent, if any, by which the changes 
cause delay in the completion of the various elements of construc- 
tion, The change order granting the time extension may provide that 
the contract completion date will be extended only for those 
specific elements so delayed and. that the remaining contract 
completion dates for all other portions of the work will not be 
altered and may further provide for an equitable readjustment of 
liquidated damages pursuant to the new completion schedule. 
(ASPR 7-603.36) 


61, RESERVED 
PROGRESS CHARTS AND REQUIREMENTS FOR 
OVERTIME WORK (1965 JAN) ae 


fa} The Contractor shall within 5 days or within such ume 
as determined by the Contracting Officer, after date of commence: 
ment of work, prepare and submit to the Contracting Officer for 
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approval a practicable schedule, showing the order in which the 
Contractor proposes to carry on the work, the date on which he will 
start the several salient features (including procurement of materials, 
plant and equipment) and the contemplated dates for completing 
the same, The schedule may be in any form, at che optian of the 
Contractor, but shall maintain currence with each submittal, at least 
the following information: : 


(1) 


The various classes and areas of work, broken 
down into: : 

ae 
provala, and procurement, 


b, Times for installation and erection, 


¢. Times for testing and inspection. 


(2) The work completed and the work remaining to 
be done to complete the project, 


(3) Any items of work which will delay the start or 
completion of other major items of work so as to delay completion 
_of the whole project. 


The Contractor shall submit an updated copy of bis schedule with 
each invoice, and when required by major changes in the work, If 


- . the Contractor fails to submit a progress schedule within the time 


herein prescribed, the Contracting Officer may withhold approval of 
progress payments until such time as the Contractor submits the 
required progress schedule, : 


(b} If, in the opinion of the Contracting Officer, the 
Contracror falls behind the progress schedule, the Contractor shall 
take such steps as may be necessary to improve his progress and the 
Contracting Officer may require him to increase the number of 
shifty,.or overtime operations, days of work, or the amount of 
construction planned or all of them, and to submit for approval 
such supplementary schedule or schedules in. chart form as may be 
deemed necessary-to demonstrate the manner in which the agreed 
rate of progress will be regained, all without additional cost to the 
Government. 7 


(c) — Failure of the Contractor to comply with the require. 
ments of the Contracting Officer under this provision shall be 
grounds for determination by the Contracting Officer that the 
Contractor is not prosecuting the work with such diligence as will 
insure completion within the time specified, Upon such decermina 
tion the Contracting Officer may terminate the Contractor's right to 
proceed with the work, or any separable part thereof, in accordance 
wich the clause of the Contract entitled “Termination for 
Default-Damages for Delay-Time Extensions." (ASPR 7-03.48) 


PERFORMANCE OF WORK BY CONTRACTOR 
(1965 JAN) 


63. 


The Contractor shall perform om the site. and with his awn 
organization, work equivalent to at least 20 percent of the total 
amount of the work to be performed under the conerace. {f during 
the progress of the work the Contractor requests a reduction in such 
percentage and the Officer in Charge of Construction determines 
that it would be to the Gavernment’s advantage. the percentage of 
the work hezeunder required to be performed by the Contractor 
may be reduced, provided written approval of such reduction is 


Times projected for submittals, ap- 


JANUARY 1977 


"obtained from the Officer in Charge of Construction. (ASPR - 
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7-603,15) 
64. LAYOUT OF WORK (1965 JAN) 


The Contractor shall layout his work fram Government- 


established base lines and bench marks indicated on the drawings. 
and shall be responsible for all measurements in’ connection. 


therewith, The Contractor shall furnish, at his own expense, all 
stakes, templates, platforms, equipment, tools, and materials and 
labor as may be required in laying out any part of the work from 
the base lines and bench marks established by the Government. The 
Contractor will be held responsible for the execution of the work to 
such lines and grades as may be established or indicated by the 


‘Officer-in Charge of Construction. !t shall be che responsibility of 


the Contractor to maintain and preserve. all stakes and other marks 


_established by the Officer in Charge of Construction until author- 


ized to remove them. If such marks are destroyed, by the 
Contractor or through his negligence, prior to their authorized 
removal, they may be. replaced by the. Officer in Charge of 
Construction at his discretion. The expense of replacement will be 
deducted from any amounts due or to become due, the Contractor, 
(ASPR 7-604,3) 


65. WARRANTY OF CONSTRUCTION (1974 APR) 


{a) In addition to any other warranties set out elsewhere 
in this contract, the Contractor warrants that work performed under 
this contract conforms to the contract requirements and is free of 
any defect of equipment, material or design furnished, or workman 
ship performed by the Contractor or any of his subcontractors or 
suppliers at any tier. Such warranty shall continue for a period of 
one year from the date of final acceptance of the work, but with 
respect to any part of the work which the Government takes 
possession of prior to final acceptance, such warranty shall continue 
for a period of one year from the date the Government takes 
possession. Under this warranty, the Contractor shall remedy at his 
own expense any such failure to conform or any such defect. In 
addition, the Contractor shall remedy at his own expense any 
damage to Government owned or controlled real or personal 
property, when that damage is the result of the Contractor's failure 
to conform to contract requirements or any such defect of 
equipment, material, workmanship, or design. The Contractor shall 
also restore any work damaged in fulfilling the terms of this clause, 
The Contractor's warranty with respect to work repaired or replaced 
hereunder will man for one year from the date of such repair or 
replacement. : : ; 


{b) 


The Government shall notify the Contractor in writing 


within a reasonable time after the discovery of any failure, defect, 


or damage. 


{c} Should the Contractor fail to remedy any failure, 
defect, or damage described in (a). above within a reasonable time 
after receipt of notice thereof, the Government shall have the right 
to replace, repair. or otherwise remedy such failure, defect, or 
damage at the Contractor's expense. : woe 


(4) [In addition to the other rights and remedies provided 
by this clause, all subcontractors’, manufacturers’, and suppliers’ 
warranties expressed or implied, respecting any work and materials 
shall, at the direction. of the Government, be enforced by the 
Contractor for the benefit of the Government, In such case if the 
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Contractor's warranty under (a) above has expired, any suit directed 
by the Government to enforce a subconcractor's, manufacturer's or 
supplier's warranty shall be at the expense of the Government The 
Contractor shall obtain any warranties which the subcontractors, 
manufacturers, or suppliers would give in normal commercial 
practice, 


{e} 1 directed by the Contracting Officer, the Cantractor 
shall require any such warranties to be executed in writing to the 
Government. 


()) Notwithstanding any other provision of this clause, 
unless such a defect is caused by. the negligence of the Contractor or 
his subcontractors or suppliers at any tier, the Contractor shall not 
be liable for the repair of any defects of material or design furnished 
by the Government nor for the repair of any damage which results 
from any such defect in Government furnished material or design. 


(g) The warranty specified herein shall not limit the 
Government's rights under the “Inspection and Acceptance” clause 
of this contract with respeet to latent defects, gross mistake, or 


fraud. 


(h) Defects in design or manufacture of equipment speck 
fied by the Government on a “brand name and model" basis, shall 
not be included in this warranty. The Contractor shall require any 

subcontractors, manufacturers, or suppliers thereof to execute their 
” wasranties in writing directly to the Government. (ASPR 7-604.4) 


66. VALUE ENGINEERING INCENTIVE (1974 APR) 


(2) Application. This clause applies to a Contractor devel 
oped and documented Value Engineering Change Proposal (VECP) 
which: 


(i) Requires a change to this contract to imple- 
ment the VECP: and : 

(ii) * reduces the contract price without impairing 
essential function or characteristics, provided that it is not based 
solely on a change in deliverable end item quantities, 


{b) Documentation, As a minimum, the following infor. 
mation shall be submitted by the Conmractor with each VECP: 


(i) a description of che difference between the 
existing contract requirement and the proposed change. and the 
comparative advantages and disadvantages of each: justification 
where function or characteristics of a work item is being altered; 
and the effect of the change on the performance of the end item: 


(ii) an analysis and itemization of the requirements 


of the contract which must be changed if the VECP is accepted and. 


a recommendation as to how to make each such change (e.g. a 
suggested specification revision); : 


(ii) a separate detailed cost estimate for both the 


existing contract requirement and the proposed change to provide 
an estimate of the reduction in costs. if any, that will resule from 
acceptance of the VECP, taking into account the costs of 
development and implementation by the Contractor (including any 
amount attributable to subconmacts in accordance with paragraph 
(f) below), 
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liv) 2 prediction of any effects the proposed change 
would have on related costs to the Military Department such as 
Government furnished property costs, and costs of maintenance aad 
operation: 


(v) a statement of the time by which a change 
order adopting the VECP must be issued so as to obtain the 
maximum cost reduction during the remainder of this contract, 
noting any effect on the contract completion time or delivery 
schedule; and 


{vi} identification of any previous submission of the 
VECP, including the dates submitted, the agencies involved, the 
numbers of the Government cantracts invelved, and the previous 
actions by the Government, if known, . 


(c} Submission. To expedite a determination, VECPs shall 
be submitted to the Resident Engineer at the worksite with a copy 
to the Contracting Officer. Proposals shall be processed expedi- 
tiously; however, the Government shall not be liable for any delay 
in acting upon any proposal submitted pursuant to this clause. The 


‘Contractor has the right to withdzaw, in whole or in part, any VECP 
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at any time prior to acceptance by the Government, 


td) Acceptance. The Contracting Officer may accept, in 
whole or in part, by contract modification any VECP submitted 
pursuant to this clause. The Contracting Officer may accept the 
VECP even though an agreement on price reduction has not been 
reached, by issuing the Contractor a notice to proceed with the 
change. Until a notice to proceed is issued or a contract modifica 
tion applies a VECP to this contract, the Contractor shall remain 
obligated. to perform in accordance with this coneract, Contract 
modifications made pursuant to this clause will so state. The 
decision of the Contracting Officer as to the acceptance of any 
VECP under this contract shall be final. and shall not be subject to 
the ‘‘Disputes” clause of this contract. 


(e}) Sharing. If a VECP submitted by the Contractor 
pursuant to this clause is accepted, the contract. price shall be 
adjusted without regard to prafit in accordance with the following 
provisions: 

(i) Definition: 

(A) Instance Contract Savings to the Con 
tractor (ICS} are the estimated reduction in the Contractor's cost af 
performance resulting from che acceptance of the VECP, The 
proposed cost reduction includes estimated allowable Contractor - 
development and implementatian costs (CC). The Contractor's 
development and implementation costs include any subcontractor 
development and implementation costs (see (f} below). For pur- 
poses of chis clause, Contractor development casts are phose costs 
incurred after the Contractor has identified a specific VE project 
and priot to acceptance and implementation by the Government, 


(B} Government Costs (GC) are those DOD 
costs which directly result from development and implementation 
of the VECP, such as test and evaluation of the VECP. 


(ii) Calculations and Actions Multiply ICS by 45% 


and GC by 55% Add these cwe results, eg.. (.45 ICS plus .55 GC} 
and subtract from the contract price. : 


(f) 


Subcontracts. The Coneractor shall include appropri. 


atest a epee Sakti ae 
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ate VE arrangements in any subcontract of $50,000 of greater, and 
may include such arrangements in contracts of lesser value. To 
compute any adjustment in the contract price under paragraph (e) 


sabave, the Contractor's cost of development and implementation of | 


a VECP which is accepted under chis contract shall include any 
development and implementation costs of a subcontractor, and any 
VE incentive payments to a subcontractor, which clearly pertain to 
such VECP, However, no such payment or accrual to 2 subcon- 
tractor will. be permitted, either as a part of the Contractor's 
development or implementation costs or otherwise to reduce the 
Government's share. 


{sg} - Data, The Contractor may restrict the Government's 
right to use any sheet of a VECP or of the supporting data, sub- 
mitted pursuant to this clause, in accordance with the terms of the 
follawing legend if it is marked on such sheet: 


“This data furnished pursuant to the ‘Value Engineer. 
ing Incentive’ clause of contract ...... shall not be disclosed 
outside the Government, or duplicated, used, or disclosed, in whole 
or in part, for any purpose other than to evaluate a VECP submitted 
under said clause. This restriction does not limit the Government's 
right ta use information contained in this data if it is or has been 
obtained, or is otherwise available, from the Contractor or from 
another source, without limitations If such a VECP is accepted by 
the Government under said contract after the use of this data in 
such an evaluation, the Government shall have the right to 
duplicate, use, and disclose any data reasonably necessary to the full 
utilization of such VECP as accepted, in any manner and for any 
purpose whatsoever, and have others so do.” 


‘In the event of acceptance of a VECP, the Contractor 
hereby grants to the Government all rights to use, duplicate or 
disclose, in whole or in part, in any manner and for any purpose 
whatsoever, and to have or permit others to do so, any data reasare 
ably necessary to fully utilize such VECP (ASPR 7-602. 50). 


VALUE ENGINEERING COST COMPUTATION 
(1-75) . 


67, 


In computing the instant contract savings to the Contractor 
(ICS), under Clause 66, “Value Engineering Incentive (1974 Apr)", 
there shall not be taken into consideration any Value Engineering 
incenttve payments which the Contractor may make to the 
subcontractor, Le, such amounts will not be deemed a development 
and implementation cost at any tier. . 


68. REQUIRED INSURANCE (1968 APR) 

(a) The Conrractor shall procure and maintain during the 
entire period of this performance under this contract the following 
minimum insurance, 


COVERAGE 
- Type of Insurance PerPerson Per Accident Froperty 
1, Comprehensive $100,000 $300,000 . $10,000 
General Liability 
ZX Automobile $100,000 $300,000 $10,000 
Liability 
3. Workmen's As required 
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4, (Other as required by State Law) 


(b) Prior to commencement of work hereunder, the 
Contractor shalt furnish to the Concracting Officer a certificate or 
written statement of the above required insurance. The policies evi- 
dencing required insurance shall contain an endorsement to the 
effect that cancellation or any material change in the policies ad- 
versely affecting the interests of the Government in such insurance 
shall not be effective until 30 days after written notice thereof to 
the Contracting Officer. 


({c) The Contractor agrees to insert the substance ‘of this 
clause, including this paragraph. (c}, in all subcontraces hereunder. 
(ASPR 7-603.10} 


69. GOVERNMENT REPRESENTATIVES (6-72) 


(a) The work will be under the general direction of che 
Contracting Officer, the Commander, Naval Facilities Engineering | 
Command, who shall designate an officer of the Civil ‘Engineer 
Corps, United States Navy, or other officer or tepresentatre of the 
Government, as Officer in Charge of Construction, hereinafter 
referred to as the “OICC,” who except in connection with the 
“Disputes” clause shall be the authorized representative of the Con- 
tracting Officer and under the direction. of the Contracting Officer 
have complete charge of the work, and shall exercise full supervision 
and general direction of the work, so far as it affects the interest of 
‘the Government, For the purposes of the “Dispute” clause the Con 
tracting Officer shall mean the- Commander, Naval Facilities 
Engineering Command, the Acting Commander, their successors, or 
their representatives specially designated for. this purpose, 


(b) The provisions in this clause or elsewhere in. this 
contract regarding supervision, approval or direction by the 
Contracting Officer or the OICC or action taken pursuant thereto 
are not intended to and shall not relieve the Contractor of responsi- 
bility for the accomplishment of the work either as regards 
sufficiency or the time of performance, except as expressly other- 
wise pravided herein. 


70. SPECIFICATIONS AND DRAWINGS (6-72) 
To Clause 2 add the following paragraphs: 


(b) Omissions and Misdescriptions. Omissions from the 
drawings or specifications or che misdescription of details of work 
which are manifestly necessary ta carry out the intent of che draw- 
ings and specifications, or which are customarily performed, shall 
not relieve the Contractor from performing such. omitted or mix 
described details of work but they shall be performed as if fully and 
correctly set forth and described in the drawings and specifications. 


(c) Deviations. Deviations from the drawings and 
dimensions therein given, whether of nat error is believed co exist, 
shall be made only after written authority is obrained from the 
QICcC, 
71. PRECEDENCE (6-72) 


In the event of canflict or inconsistency between any of the 
provisions of the various portions of this contract (the reconciliation 


"of which is not otherwise provided for here}. precedence shall be : 
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given in the following order, the provisions of any particular portion 
prevailing over those of a subsequently listed portion, 


Ty pewritten portions of the contrace, 


(1) 


(2) the specifications referred to in Standard Form 
23 (including all addenda, and mechanical and technical buy not 
contractual aspects of incorporated provisions) as specifically 
amended herein, if amended, 


(3) printed provisions of the contract form, 
including printed provisions of added slip sheets. 


92. ORAL MODIFICATION (6-72) 


No- oral statement of any person whomsoever shall in any 
manner or degtee madify or otherwise affect the terms of this con- 
. tract, : 


-73, NO WAIVER BY GOVERNMENT (6-72) 


The failure of the Goverriment in any one or more instances 
to insist upon the strict performance of any of the terms of this 
contract or to exercise any option herein conferred, shalJ not be 
construed asa waiver or relinguishment to any extent of che right to 
assert or rely upon any such terms or option on any future occasion. 


. 74. SUPERSEDURE (6-72) 


; If this contract has been preceded by a Letter or Dispatch of 
Intent or a Notice of Award, anticipating the execution of this 
contract then such Letter or Dispatch or Notice and all rights and 
abligations of the parties thereunder are superseded and merged into 
this contract, All acts of the Contractor and the Government and all 
payments, if any, made by the Government under said Letter or 
Dispatch or Notice shall be deemed to have been under this com 
tract, 


75. SANITATION (6-72) 


Adequate sanitary conveniences of any approved type for the 
use of persons employed on the work, and properly secluded from 
publie observation, shall be constructed and maintained by the Con- 
tractor in such a manner and at such points as shal} be required or 
approved by the OICC, These conveniences shall be maintained at 
all times without nuisance and their use shall be strictly enforced. 
Upon completion of the work they shall be removed from the 
premises, leaving the premises clean and free from nuisance. 


76. TESTING FOUNDATIONS (6-72) 


Tests of the bearing value of the material underlying the 
foundation of the structure to be built shall be made at such times 
and places and in such a manner as may be directed by the OICC. As 
far as practicable, test piles, when used, shall be so-locatéd that they 
can become part of the finished structure. The Contractor shall 
furnish OICC ample opportunity for viewing tests and making such 
records as the latter may consider advisable, The Contractor shall be 
entitled to compensation for making such tests in the same manner 
as for a change required by the OICC under Clause 3 to the extent 
the contract price does not include compensation therefor. Natice 
_ must be given of intention to request compensation in accordance 
with Clause 3. 


77, PAYMENT TO CONTRACTOR (6-72) 


(a) If the contract amount exceeds one million dollars 
Clause 7 PAYMENTS TO CONTRACTOR is modified as follows: 


“Where ‘the time originally specified for completion of 
this contract exceeds one year, the Contracting Officer, at any time 
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after 80 percent of the work has been completed, if te finds that 
satisfactory progress is being made, may reduce the total amount 
retained from progress payments to an amount mas less than 10 
percent of the estimated value of the work remaining to be done 
under the contract or 1% percent of the total contract amount 
whichever is higher. In computing the total contract amount. for the 
purposes of the preceding sentence. the contract amount for any 
separate building. public work, or other division of che contract on 
which the price is stated separately in the eontracs and on which 
payment has been in full including retained. percentage thereon 
under this clause shall be excluded.” : 


(b) To Clause 7 add the following sentence at the end of 
pafagtaph {b). and add paragraph (f} below: 


Such payments shall be made on submission of 
itemized requests by the Contractor and shall be subject to reduc- 
tion for overpayments or increase for underpay ments on preceding 
payments to the Contractor. 


(‘The obligation of the Government to make any ofthe 
payments required under any of the provisions of this contract shall, 
in the discretion of the OICC, be subject to ft) reasonable deduc- 
tions on account of defects in material or workmanship. and (2) any 
claims which the Government may have against the Contractor 
under or in connection with this contract. Any overpayments to the 
Contractor shall, unless otherwise adjusted, be repaid to the Govern 
ment upon demand, 


78: CHANGES BOARD AND ESTIMATES (6-72) 


In determining any equitable adjustment under Clause 3, the 
OICC shall, in those instances where the adjustment ro be made in 
compensation is estimated by the OICC to amount to $20,000 or 
more, convene, and give full consideration to the report of an 
advisory board of three members, consisting of two Government 
representatives appointed by the OICC and one representative 
appointed by the Contractor. This board shal} estimate and report 
to the OICC the amount of the changé in cost, time, or both, 
resulting from the ordered change, In making all equitable adjust. 
ments under Clause 3, compensation for additions will be based 
upon estimated costs at the time the work is performed and credit 
for deductions will be based upon estimated costs at the time the 
contract was made, To such cast estimates, 6 percent shall be added 
to adjust the Contractor's profits. In arriving at the amount of the 
change in price, if any, allowance may be made for overhead and 
general expenses, plant rental, and other similar items. 


79, CONTRACTOR QUALITY CONTROL. (CQC) (6-72) 


This clause applies only when specifically required by the 
specifications. 


{a) The Contractor shall provide a. quality control” 
organization and system to perform inspections and tests of all 
items of work, including that of his subcontractors, fo ensure con 
formance with the contract provisions, Quality cantrol will be 
established for all work, except where specific provisions of the 
contract provide for Government approvals, inspections and tests. 
The Contractor's quality control system will specifically include, 
but not be limited to the inspections and tests required in the 
technical provisions of the contract specifications, and shall cover all 
construction operations, including both on-site and off site 
fabrication, . fo 


(b) The Contractor shall provide a CQC representative. 
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supplemented as necessary by additional personnel, who shall be on 
the work at all times during progress, with complete authority to 
take any action necessary to ensure conformance with the contract. 
The CQC representative shall be appointed by a letter addressed to 
him and signed by an officer of the firm. This letter shall detail the 
CQC representative's authority and respansibiliry to act for the 
Contractor. The CQC representative shalf report directly ta an 


officer of the firm and shall not be subordinate ta the job: 


superintendent or project manager. 


The Contractor shall furnish to the Government 


(c) 


within fifteen (15) calendar days after receipt of the Notice of | 


Award, a CQC Plan which shall detail the procedures, instructions, 
and reports to be used to assure conformance with the contract, 
Unless specifically authorized by the OICC/ROICC in writing, no 


construction will be started until the Contractor's quality control, 


plan is approved This plan will include, as a minimum: 


{1} A copy of the appointing letter to the 
Contractor quality control representative, outlining his duties, 
respansibilities, and-authority, and signed by an officer of the firm. 
Included in this letter as a minimum, must be the authority to direct 
removal and replacement of any defective work. 


“ (2) The qualiey contro! organization in chart form, 
. showing the relationship of the quality contral organization to other 
elements of the company. 


(3) Names and qualifications of personnel in the 
quality contro! organization. : 


‘ (4) Area of responsibility and authority of each 
individual in the quality control organization. 


. (5) A listing of outside organizations such as testing 
laboratories, architects, and consulting engineers chat will be 
employed by the Contractor, and a description of the service these 
firms will provide, 


(6) Procedures for reviewing all shop drawings, 


certificates, or other submittals for contract compliance, 


samples, 
the 


including the name of the person(s) auchorized to sign 
submittals for the Contractor, as complying with the contract. 


‘ (7) An inspection schedule, keyed to che 
construction schedule, indicating what test will be performed, when 
testing will be performed, and by whom. 


(8) Method of documenting the quality control 
operation, inspection, and testing, including a copy of all forms and 
reports to be used for this purpose. 


(d) 


Asa minimum, inspection procedures shall include: 


(1) Preparatory Inspection. {Performed prior to 
beginning any work, or segment of work.) Preparatory inspection 
shall include a review of contract requirements; review and approval 
of shop drawings and submittal data for the work, or segment of 
work, (seé paragraph (h) below); a check to assure that provisions 
have been made to provide required contral testing: an examination 
of the work to ascertain that all preliminary work has been 
completed; and a physical examination of materials and equipment 
to assure that they conform to approved shop drawings or submittal 
data. 


(2) Initial Inspection. (Performed as soon as a 
representative segment of the particular item of work has been 
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accomplished.) Initial inspection shall include performance of 
scheduled tests, examination of the quality of workmanship, + 
review of test results for compliance with conrrace requirements, a 
review for omissions or dimensional errors, and approval or rejection 
of the initial segment of the work. 


(3) Follow-up Inspections. (Performed daily or as. 
frequently as necessary.) Continued testing. and examinations to 
assure continuing compliance with contract requirements. 


(e) . After the contract is awarded, but before construction 
operations are started, the Contractor shall. meet with the 
OICC/ROICC, or his representative, and discuss. the quality contol 
requirements. The purpose of the meeting shall be to develop a 
mutual understanding relative to details of che system, including 
forms to be used for recording the quality control operations, 
inspections, tests, approvals, certifications, administration of the 
system, and Government surveillance. This mering shall also 
develop a schedule for furure weekly or biweekly CQC meetings and 
shall establish procedures for submission of daily reports and other 
records documents, ; : 


The Contractor shall submit daily CQC reports to the 
OIOC/ROICC. identifying prime and subcontractor personnel. and 
equipment on the site, idle equipment and personnel, material 
deliveries, weather conditions; the work accomplished; the 
inspections and tests conducted; resules of inspections and tests; 
nature of defects found; causes for rejection, proposed remedial 
action; and corrective actions taken; together with the following 
certifications: “The above report is complese and correct and all 
material and equipment used and work performed during this 
reporting period are in compliance with the con¢ract plans and 
specifications, to the best of my knowledge, except as noted 
above.” This certification shall be signed for the Contractor by the 
duly authorized CQC representatives. 


(g) Where test results by a testing laboratory are provided, 
they shall site the contract requirements, the actual test results, and 
include a statement that the item tested conforms (or fails to 
conform) to the specification requirements. 


th) All submittals, shOp drawings, catalog cuts, samples, 
etc., unless otherwise specifically noted, shall be approved and 
certified by the Contractor as conforming to the plans and 


specifications, Four (4) copies of all shop drawings, catalog cuts, or 
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other submiceals, with the Contractor’s approval indicated thereon, 
shall be sent to the ROICC for record purposes, within one. (1) 
working day of the Contractar’s appraval. 


DAMAGES FOR DELAY—DEFENSE. MATERIALS 
SYSTEM AND PRIORITIES (6-72) 


80, 


The Government will take no action pursuant to Claus 5 of 
Standard Form 23A to terminate the righe of the Coneractor to 
proceed or to assess liquidated. or actual damages where failure of 
the Contractor to complete the work within the time specified is 
due solely to the operation of the Defense Maresials System and 
Priorities, provided the Contractor and his subcontractors comply 
with the provisions of this System and the Conrractor’s lateness in 
completion of the work is nat otherwise caused by the faule or 
negligence of the Contractor. Such delays will be excusable within 
the meaning of Clause 5, and the Contractor will be entitled to a 
time extension by reason thereof. 


81. SPECIFICATIONS AND STANDARDS (6-72) 


The specifications and standards ceferenced in this 
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(¢) Provide index of included items with each volume. 
Title the index with applicable specification section name and 
num ber, 


(d} Clearly mark each item in volume with specification 
paragraph number to which it pertains. 


(e) Assemble each volume in same numerical sequence as 
specifications section paragraphs. : 


mt) 


See individual cechnical sections for additional 
information, ; 


The Contractor shall certify on all submittals thac the material being 
proposed conforms to contract requirements. In the event of any 
variance, the Contractor shall state specifically which portions vary, 
and request approval of a substitute. The Contractor shall also 
certify that all Contractor-furnished. equipment can be installed in 
the allocated spaces. Incomplete submittals and submittals with 
‘inadequate data will be rejected. 
$). CATALOG DATA (6-72) 
Catalog data shall be. printed pages or permanent copies of 
the manufacturer’s catalogs. . 


91. SAMPLES (6-72) 


Samples in the number specified, shall be shipped prepaid, 
and delivered as directed by the Officer in Charge of Construction. 
Samples shall be marked to show name of material, name of 
supplier, contract number, segment of work where material 
represented by sample is to be used, and name of Contractor 
submitting sample, . 


92. STORM PROTECTION (6-72) 


Should warnings of winds of gale force or stronger be issued, 
the Contractor shall take every practicable precaution to minimize 
danger to person, to the work and to adjacent property. 


93. CONTRACTOR’S DAILY REPORT (6-72) 


The Contractor will be required to submit a Daily Report to 
Inspector,” Form NAVFAC 4330/34, The forms shall be completed 
daily and delivered to the Officer in Charge of Construction. Data to 
be included in the form is data on workers by classification, the 
rmove-on and moveoff of construction equipment furnished by the 
prime and subcontractor or furnished by the Government, and 
materials and equipment delivered to the site for installation in the 
work. 


If Clause 79, “Contractor Qualiry Control” is applicable to 
this contract, the information required by this clause shall be 
submitted as a part of the reports required under Clause 79,, 


94. WORK OUTSIDE REGULAR HOURS (6-72) 


If the Contractor desires to carry on work outside regular | 


hours or on Saturdays, Sundays or holidays, he shall submit 


application to the Officer in Charge of Construction, but shall allow - 


ample time to enable satisfactory arrangements to be made by the 
Government for inspecting the work in progress. At night, he shall 
light the different parts of the work in an approved manner. AD 
utility cutovers shall be made after normal working hours or on 
weekends. Ancicipated costs shall be included in the bid. 
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95. EXISTING WORK (6-72) 

The disassembling, disconnecting, cutting, removal or altering 
in any way of existing work shall be carried on in such a manner as 
to prevent injury or damage to all portions of exiscing work, 
whether they are to remain in place, be re-used in the new work, or 
be salvaged and stored. All portions of existing work which have 
been cut, damaged or altered in any way during construction 
operations shall be repaired or replaced in kind and in an approved 
manner to match existing or adjcining work. All work of this nature 
shall be performed by the Contractor at his expense and shall be as 
directed, Existing work shall, at the completion of all operations, be 
left in a condition as good as existed before the new work started, 


96. SMALL BUSINESS SUBCONTRACTING 
PROGRAM (MAINTENANCE, REPAIR AND 
CONSTRUCTION) (1976 OCT} 


(The following clause is applicable if this contract is int excess 
of 3500, 000) . 


(a) The Contractor agrees to. establish and conduct a small 
business subcontracting program which will enable small business 
concerns to be considered fairly as subcontractors, including 
suppliers, under this contract. In this connection, the Contractor 
shall designate an individual to (i) maineain Tiaison with the 
Government on small business matters, and: (it) administer che 
Contractor’s ‘Small Business Subcontracting Program.” 


(b) = The Coneractor shall submit DD: Form 1140—1 each 
quarter in accordance with the instructions provided on. the form, 
except that where the Contractor submits the report on a corporate 
basis rather than a plant basis, he may submit his reports to the 
Department having. che responsibility for the Small Business Sub- 
contracting Program at the corporate headquasters. The reporting 
requirements of this subparagraph (b) do not apply co small business 
contractors, small business subcontractors or educational and nor 
profit instirutions, 


(c) The Contractor further agrees {3} to insert the 
“Ucilization of Smali Business Concerns” clause in subcontracts 
which offer substantial subcontracting opportunities, and (ii) to 
insert in each such subcontract exceeding $500,000 a clause 
conforming substantially to the language of this clause except that 
subcontractors shall submit DD Form 1140-1 direet to the 
Government addressees prescribed on the Form. The Contractor will 
notify the Contracting Officer of the name and address of each 
subcontractor that will be required ta sabmiz a report on DD Form 
1140-1. (ASPR 7-602. 26(b)} 


97, MINORITY BUSINESS ENTERPRISES 
SUBCONTRACTING PROGRAM (1971 NOV) 


The provisions of this clause shall be applicable only if the 
amount of this contract exceeds $500,000, 


(a} The Contractor agrees to establish and conduct a 
program which will enable minority business enterprises (as defined 
in the clause, entitld, “Utilization of Minority Business 
Enterprises”) to be considered fairly as subcontractors and suppliers 
under this contract. In this connection, the Contractor shall: 


“ (1) Designate a liaison officer who will administer 
the Contractor's ‘Minority Business. Enterprises Program.” 


Provide adequate and. timely consideration. of 


(2} 


Approved For Release 2007/10/23 : CIA-RDP86-O0800RO00200140002-9  cuwnsaicrumereesingon-emmirrectentseiecen 


Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 


specification (including addenda, amendments, and errata listed) 
shall govern in all cases where references thereta ace made. In case 
of differences between these specifications or standards and this 
specification or its accompanying drawings, this specification and its 
aécompanying drawings shall govern to the extent of such 
differences; otherwise, the referenced specifications and standards, 
shal] apply. The requirement for packaging, packing, marking, and 
preparation for shipment or delivery included in the referenced 
specifications shall apply only to materials and equipment that are 
furnished directly to the Government and not to materials and 
equipment that are ta be furnished and installed by the Contractor, 


(a) 
NAVFAC, NAVDOCKS, Miliary or Federal Specification, it 
denotes the effective amendment or change to the document 


(b} Unless otherwise specified by this contract 
specification, al) tests required by the referenced specifications and 
standards shall be conducted at no expense to the Government 
under the supervision of and in a laboratory acceptable to the 
Government 


(ce) AppHcation for specifications other than NAVFAC, 
Yards and Docks, Military or Federal specifications should be made 
to the organizations publishing them. NAVFAC, Yards and Docks, 
Federal, and Military specifications may be ordered from 
Commanding Officer, Naral Publications and Forms Center, 5801 
Tabor Avenue, Philadelphia, Pennsylvania 19120, However, a copy 
of all referenced documents will be available for examination only 
at the office of the Officer in Charge of Construction. 


82. SECURITY REQUIREMENTS (6-72) 


No employee or representative of the Contractor will be 
admitted to the site of the work unless he furnishes satisfactory 
proof that he is a citizen of the United States oe, is specifically 
authorized admittance to the site of the work by the OICC. 


83, STATION REGULATIONS (6-72) 


The Contractor and his employees and subcontractors shall 
become familiar with and obey all Station regulations including fire, 
traffic, and security regulations, All personnel employed on the 
station shall keep within the limits of the work (and avenues of 
ingress and egress), and shall not enter any restricted areas unless 
sequired to do so and are cleared for such entry. The Contractor's 
equipment shall be conspicuously marked for identification. 

84. ORDER OF WORK (6-72) 

‘The Contractor shall schedule his work so as to cause the 
least amount of interference with Station operations. Work 
schedules shall be subject to the approval of the Officer in Charge of 
Construction. Permission to interrupt any Station utility service 
shall be requested in writing a minimum of 5 working days prior to 
the desired date of interruption. : 


85. SCHEDULE OF PRICES (6-72) 


Within § days of receipt of a Notice of Award, the 
Contractor shall prepare and submit to the Officer in Charge of 
Construction, a Schedule of Prices (Construction Contract), 
NAVFAC 4330/4 The schedule shall consist of a detailed 
breakdown of the contract price, giving the quantities for each of 
the various kinds of work, the unit prices, and the total prices 
therefor. The detailed breakdown shall be segregated under each of 
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the construction categories given hereinafter. The required schedule 
must be based on the actual breakdown of the bid price. 
Accordingly, subcontractors who may be involved in work under 
more than one of these categories shall be advised of this 
requirement in order to assure their being in a position to furnish 
these data without delay. The format, content and nuntber of copies 
required shall. be as further prescribed by the Officer in Charge of 
Construction and shall be subject to his approval, The submission of 
the required data shall not otherwise affect the contract termi, 
Form NAVFAG 4330/4 will be furnished by the Officer in Charge 
of Construction. . ; 


86. CONTRACTOR'S INVOICE AND CONTRACT 
PERFORMANCE STATEMENT (6-72) 


Requests for payment in accordance with the terms of the 
contract shall consist of: 


(a) Contractor's Invoice on form: NAVFAC. 10-7300/30, 
which shall show, in sammary form, the basis for arriving at the 
amount of the invoice, and. : 


(b) Contract Performance Statement on form NAVFAC 
10-7300/31, which shall show in detail, the estimated cost 
percentage of completion and value of completed performance for 
each of the construction categories given hereinafter. The format, 
content, and number of copies required shall be as further 
prescribed by the Officer in Charge of Construction and shall be 
subject to his approval The submission of the required data shall 
not otherwise affect the contract terms. Forms NAVFAC 
10-7300/30 and 10-7300/31 will be ‘furnished by the Officer in 
Charge of Construction. 


87. 


AS-BUILT RECORD OF MATERIALS USED IN 
BUILDINGS (6-72) 


Prior to completion of the contract, the Contractor shall 
furnish an “as-built” record of materials used in the construction. 
Submittal of chis data is made a condition for final payment under 
the contract, Where several manufacturer's brands, types, oc classes 
of the items listed have been used in che project, the: specific areas 
where each item was used shall be designated. Designations shall be 
keyed to the area and space designations on the contract drawings, 


88. OPTIONAL REQUIREMENTS (6-72) 


Where a choice of materials and/or methods is permitted. 
herein, the Contractor will be giver: the right to exercise the option 
unless stated specifically otherwise. 


89, PROPOSED MATERIAL SUBMITTALS REQUIRED 
OF THE CONTRACTOR (6-72) 


Proposed material submittals required of the Contactor shall 
be made allowing sufficient time for processing, reviews, approval, 
and procurement before the Contractor is ready to use the material 
No material shall be used prior to writren approval. Submittals shall 
be prepared and assembled as follows: 


(a) 


(b) Present all submittals for each specification section as 
a, complete bound volume, titled with project title and contract 
number. 7 


Submit 7 copies of each submittal. 
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the potentialities of known minority business enterprises in all 
“make-or-buy” decisions. 


(3) Assure that known minority business 
enterprises will have an equitable opportunity to compete for 
subcontracts, particularly by arranging solicitations, time for the 
preparation of bids, quantities, specifications, and delivery schedules 
so as to facilitate the participation of minority business enterprises. 


_ (4) Maintain records showing (i) procedures which 
have been adopted ta comply with the policies set forth in this 
clause, including the establishment of a source list of minority 
business enterprises, (ii) awards to minority business enterprises on 
the source list, and (iii) specific efforts to identify and award 
contracts to minority business enterprises. 


(5) Include the “Urilkation of Minority Business 
-Enterprises” clause in subcontracts which offer substantial minority 
business enterprises subcontracting opportunities 


(6) Cooperate with the Contracting Officer in any 
studies and surveys of the Contractor's minority business enterprises 
procedures and practices that the Contracting Officer may from 
time to time conduct 


: (7) Submit periodic reports of subcontracting to 
known minority business enterprises with respect to the records 
referred to in subparagraph (4) above, in such form and manner and 
at such time (not more often than quarterly) as the Contracting 
Officer may prescribe. 


(b) The Contractor further agrees to insert, in any 
subcontract hereunder which may exceed $500,000 provisions 
which shall conform substantially to the language of this clause, 
including this paragraph (b), and to notify the Contracting Officer 
of the names of such subcontractors, (ASPR 7-104.36 (b)) 


98. PREFERENCE FOR DOMESTIC SPECIALTY 
METALS (1972 NOV) 


(a) ‘The Contractor agrees that any specialty metals (as 
hereinafter defined) furnished by it or purchased by it for direct 
incorporation in any article delivered to the Government under this 
contract shall have been melted in the United States, its possessions, 
or Puerto Rico, provided that this clause shall have effect to the 
extent that the Secretary or his designee determines, as to any such 
articles, that a satisfactory quality and sufficient quantity cannot be 
procured as and when needed at United States market prices. 


(b) For the purposes of this clause, the term “ specialty 
metals" means: 


(i) steels, where the maximum alloy content 

exceeds one of more of the following limits: manganese, 1,65 

_ percent; silicon, 0.60 percent; or copper 0.60 percent or which 

contains more. than 6.25. percent of any of the following elements: 

aluminum, chromium, cobalt, columbium, molybdenum, nickel, 
titanium, tungsten, or vanadium; 


(ii) metal alloys consisting of nickel, iron-nickel 


and cobalt base alloys containing a total of other alloying metals 
{except iron) in excess of ten percent (10%); ’ . 


(i) 
(#7) tieconium and zirconium base alloys, (ASPR 


titanium and titanium alloys; or 


7-104.93 (b)) 


99, ENVIRONMENTAL LITIGATION (12-74) 


(a) tf the performance of all or any part af the work is 
suspended, delayed, or interrrupted due to an arder of a court of 
competent jurisdiction as a result of environmental litigation as 
defined below, the Contracting Officer, at the request of the 
Contractor, shall determine whether the order is due in any part to 
the acts or omissions of the Contractor or a Subcontractor at any 
tier not required by the terms of this contract. tf it is determined 
that the order is not due in any part to acts or omissions of the 
Contractor of a Subcontractor at any tier other than as sequired by 
the terms of this contract, such suspension, délay, or interruption 
shall be considered as if ordered by the Contracting Officer in the 
administration of this contract under the terms of the "Suspension 
of Work” clause of this contract. The period of such suspension, 
delay or interruption shall be considered unreasonable, and an 
adjustment shall be made for any increase in che cost of 
performance of this contract (excluding profit} as provided in that 
clause, subject to all the provisions thereof. 


{b) The term “environmental litigation,” a3 used herein, 
means a lawsuit alleging that the work-will have an adverse effect on 
the environment or that the Government has not duly considered, 
either substantively of procedurally, the effect of the work on the 
environment. : 


100, COST ACCOUNTING STANDARDS (1975 FEB) 


(a) Unless the Cost Accounting Standards Board has 
prescribed rules or regulations exempting the Contractor or this 
contract from standards, rules, and regulations promulgated 
pursuant to 50 U.S.C. App. 2168 (Public Law 91-379, Auguat 15, 
1970), the Conrractor, in connection with this contract shall: 

By submission of a Disclosure Statement, 


(1) 


disclose in writing his cost accounting practices as required by 


regulations of the Cost Accounting Standards Board, The required 
disclosures must be made prior to contract award unless the 
Contracting Officer provides a written notice to. the Contractor 
authorizing postaward submission in accordance with regulations of 
the Cost Accounting Standards Board. The practices disclosed for 
this contract shall be the same as the practices currently disclosed 
and applied on all other contracts and subcontracts being performed 
by the Contractor and which contain this Cost Accounting 
Standards clause. If the Contractor has notified the Contracting 
Officer that the Disclosure Statement contains trade secrets and 
commercial or financial information which is privileged and 
confidential, the Disclosure Statement will be protected and will not 
be released outside the Government. 


(2) Follow consistently the cost accounting 
practices disclosed pursuant to {I) above in accumulating and 
reporting contract performance cost data concerning this contract. 
If any change in disclosed practices is made for purposes of any 
contract or subcontract subject to Cost Accounting Standards Board 
requirements, the change must. be applied prospectively to this 
contract, and the Disclosure Staremene must be amended 
accordingly. If the contract price or cost allowance of this contract 
is affected by such changes, adjustment shall be made in accordance 
with subparagraph (a)(4) or (a)(5) below, as appropriate. 


{3} Coraply with all Cost Accounting Standards in 


effect on the date of award of this contract or if the Contractor has. 
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submitted cost of pricing data, on the date of final. agreement on 
price as shown on the Contractor's signed certificate of current cost 
or pricing data, The Contractor shall also comply with any Cost 
Accounting Standard which hereafter becomes applicable to & 
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contract or subcontract of the Contractor. Such compliance shall be 
required prospectively from the date of applicability to such 
contract or subcontract 


: (4) (A) Agree to an equitable adjustment as 
provided in the changes clause of this contract if the contract cost is 
affected by a change which, pursuant to (3) above, the Contraccar is 
required to make his established cost accounting practices whether 
such practices are covered by a Disclosure Statement or not. 


(B) Negotiate with the Contracting Officer 
to determine the terms and conditions under which a change to 
either a disclosed cost accounting practice or an established cost 
accounting practice, other than a change under (4)(A),above, may 
‘be made, A change to a practice may be proposed by either the 
Government or the Contractor, provided, however, that no agree. 
ment may be made under this provision that will increase costs 
paid by the United States, 


(5) Agree to an adjustment of the contract price or 
cost allawance, as appropriate, if he or a subcontractor fails to 
comply with an applicable Cost Accounting Standard or to follow 
any practice disclosed pursuant to subparagraphs (a)(1) and (a){2) 
above and such failure results in any increased costs paid by the 
United Staces. Such adjustment shall provide for recovery of the 
increased costs to the United States together with interest thereon 
computed at the rate determined by the Secretary of the Treasury 
pursuant to Public Law 92-41, 85 STAT. 97, or seven percent (7%) 
per annum, whichever is less, from the time the payment by the 
United States was made to the time the adjustment is effected. 


(b) ‘Uf the parties fail to agree whether the Contractor ora 
subcontractor has complied with an applicable Cost Accounting 
Standard, rule, or regulation of the Cost Accounting Standards 
Board and as to any cost adjustment demanded by the United 
States, such failure to agree shall be a dispute concerning a question 
of fact within the meaning of the Disputes clause of this contract, 


(c) The Contractor shall permi¢ any authorized 
representatives of the head of the agency, of the Cost Accounting 
Standards Board, or of the Comptroller General of the United States 
to examine and make copies of any documents, papers, or records 
relating to compliance with the requirements of this clause. 


(4) The Contractor shall include in all negotiated 
subcontracts which he enters into the substance of this clause 
except paragraph (b), and shall require such inclusion in all other 
subcontracts of any ter, except that this requirement shall apply 
only to negotiated subcontracts in excess of $100,000 where the 
price negotiated is not based on: , 


(i) established catalog or market prices of 
commercial items sold in substantial quantities to the general public, 
or 


(ii) prices set by law or regulation and except that 
the requirement shall not apply to negotiated subcontracts 
otherwise exempt from the requirement to accept the Cost 
Accounting Standards clause by reason of Section 331.30(b) of 
Title 4 Code of Federal Regulations (4 CFR 331.30(b)). 


Note: (1}  Subconeractors shall be required to submit their 
Disclosure Statements to the Contractor. However, if a 
subcontractor has previously submitted his Disclosure Statement ta 
a Government Administrative Contracting Officer (ACO) he may 
satisfy that requirement by certifying co the Contractor the date of 
such Statement and the address of the ACO. 


. Approved For Release 2007/10/23 : CIA-RDP86-O0800R000200140002-9  -nrssemincenoneseis 


24 


(2) In any case where a subcontractor determines 
that the Disclosure Statement information is privileged and 
confidential and declines to provide it to his Contractor or higher 


tier subconcractor, the Contractor may authorite direct submission: 


of chat subcontractor’s Disclosure Statement ta the same 
Government offices to which the Contractor was required to make 
submission of his Disclosure Statement. Such authorization shall in 
no way relieve the Contractor of Hability as. provided in paragraph 
(a)(5) of this clause. In view of the foregoing and since the contract 
may be subject to adjustment under this clause by reason of any 
failure. to comply with rules, regulations, and Standards of the Cost 


Accounting Standards Board in connection with covered - 


subcontracts, it is expected that the Contractor may wish to include 
a clause in each such subcontract requiring the subcontractor to 
appropriately indemnify the Contractor. However, the inclusion of 
such a clause and the terms thereof are matters for negotiation and 
agreement between the Contractor and the subcontractor, provided 
that they do not conflict with che duties of the Contractor under its 
contract with the Government. [t is also expected that any 
subcontractor subject to such indemnificatian. lt generally require 


‘substantially similar indemnification to be submitted. by his 


subcontractors. 


{e) The terms defined in Section 331.20 of Part 331 of 
Title 4, Code of Federal Regulations (4CFR 333.20) shall have the 
same meanings herein. As there defined, “negotiated subcontract” 
means “any subcontract except a firm fixed-price subcontract made 
by a Contractor or subcontractor after receiving offers from at least 
two firms not associated with each other or such Contractor of 
subcontractor, providing (1) the solicitation ta all competing firms 
is identical, (2) price is the only consideration in selecting the 
subcontractor from among the competing firms solicited, and (3) 
the lowest offer received in compliance with the solicitation from 
among those solicited is accepted.” (ASPR 7-104.83) 


101. LOCAL AFFIRMATIVE ACTION PLAN (1972 
DEC) (REVISED) 


As used in this clause: 
(1) “Hometown Plan” or “Plan” means the formal 


agreement among contractors, unions, and minority representatives 
described in the solicitation from which this contract resulted: 


(a) 


(2) “the covered area’’ means the geographical area 
described in the solicitation from which this contract resulted; 


(3) “Director, OFCC” means. the Director, Office 
of Federal Contract Compliance, United States Department of 
Labor, or any person to whom he delegates authority; and 


(4) “minority’” means Negro, Spanish-surnamed 
American, Oriental, and American Indian, and includes both men 
and women, 


(bp) Whenever the Contractor, or any subcontractor at any 
tier, subcontracts a portion of the wark involving any construction 


trade, he shall include in each such subcontract exceeding $10,000- 


the provisions of this clause and any applicable minority manpower 
utilization goals under this conteact, which shall be adopted by his 
subcontractor, who shall with regard to his own employees and 
subcontractors be bound thereby to the full extene as if he were che 
Contractor. 


(¢) If the Conwactor is signatory to the Plan either 


individually .or through an association, his affirmative action 
program shall be in accordance with the Plan. In such ‘case, 


aie 
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paragraphs (a), (b), (c), (1) and (m) of this clause shall apply. 

- However, to che extent that the Contractor, or any subcontractor at 
any tier, employs construction trades that are not covered by the 
Plan, all of the provisions of this clause shall apply. For the purposes 
of this paragraph (c}, construction trades shall be considered not 

covered by the Plan: (i) if the Contractor violates a substantial 
requirement of the Plan or ceases to be signatory thereto; (ii) if the 
Director, OFCC, determines that the Plan is no longer an acceptable 
affirmative action plan; {iil) if the employing subcontractor is not or 
eases to signatory to the Plan, either individually or through an 
association; (iv) if the construction trade is not one of the trades 
participating in the Plan; or (v) if the construction trade, though 
participating, is nat subject to a specific goal for minority 

. manpower utilization and has not been exempted from such a goal 
by the Director, OFCC. 


(4) If the Contractor is not signatory to. the Plan, his 
affirmative action progtam shall be in accordance with this clause. 
However, if the Contactor subsequently becomes signatory to the 


Plaa, his affirmative action program shall be in accordance with the: 
- Plan, subject to the provisions of paragraph (c} above. 


(e} The Contractor shall make good faith efforts to meet 
at least the minimum minority manpower utilization goals set forth 
in the solicitation from which this contract resulted, These goals 
constitute a commitment of the manhours of employment and 
taining of minority workers the Contractor will undertake in cach 
_ construction trade as a percentage of the total manhours to be 

worked in that construction cade on all of the Contractor's 
construction work in the covered area during the term of this 
contract. The percentage of manhours for minority employment 
and training shall be substantially uniform throughout the term of 
this contract for each construction trade and for all projects. 
Minority employees or trainees shall not be cransferred from 
employer-to-employer or from project-to-project for the sale 
purpose of meeting minority manpower utilization goals, 


(9 = Minority manpower utilization goals shall be satified, 
whenever possible, by employment of qualified minority 
journeymen; provided, however, that the Contractor shall comply 
with the “Apprentices and Trainees:" clause of this contract; 


: (g) In order for the nonworking training hours of trainees 
to be counted in meeting the minority manpower utilization goals, 
such trainees must be employed by the Contractor during the 
training period, the Contractor must have made a commitment to 
employ the trainees at the completion of their craining, and the 
trainees must be trained pursuant to established raining programs 
which must be the equivalent, with repsect to the nature, éxtent and 
duration of training offered, of the training programs provided for 
in the Plan. 


(h) The Contractor shall take affirmative action to 
increase his minority manpower utilization, which action shall be 
least as extensive and as specific as the following steps: 


(i) Notify community organizations that the 
Contractor has employment opportunities available and maintain 
records of the organizations’ response. 


(ii) | Maintain a file of the names and addresses of 
each minority worker referred to him and what action was taken 
with respect to each such referred worker. If such worker was 
neither sent to the union hiring hall for referral, nor employed by 
the Contractor, the Contractor's file should dacument this face and 
the reasons therefor. 
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(iii) Promptly nonfy the Director, OFCC, when any 
union with whom the Contractor has a collective bargaining 
agreement has not referred to the Contractar a minority worker sent 
by the Contractor, or the Contractor has other information that the 


‘\inion referral process has impeded him in his efforts ta meet his 


goal 


(iv) Participate in training programs in the area, 


especially those funded by the Department of Labor. 


(v} Disseminate his EEO policy within: his own 
organization by including it in any policy manual; by publicizing it 
in company newspaper, annual report, etc. by conducting staff, 
employee and union representatives’ meetings to explain and discuss 
the policy; by posting of the policy; by posting of the policy; and 
by specific review of the policy with minority employees. 


(vi) Disseminate his EEO policy externally by 
informing, and discussing it with, all recruitment sources; by 
advertising in news media, specifically including minority news 
media: and by notifying, and discussing it with, all subcontractors 
and suppliers, . . ; 


(vii} Make specific and constant personal (both 
written and oral) recraitment efforts directed at all minority 
organizations, schools with minority students, minority recruitment 
organizations and minority training organizations, within the 
Contractor's recruitment area. 


(viii) Make specific efforts ta encourage present 
minority employees to recruit their friends and relatives. 


(ix) Validate all man specifications, selection 
requirements, tests, etc. 


(x) Mahe every effort to provide after-school, 
summer and vacation employment to minority youths, 


(xi) Develop onthe-job training opportunities and 
participate and assist in any association or employer-group training 
programs relevant to the Contractor's employee needs consistent 
with his obligations under this Local Affirmative Action Plan clause. 


(xii) Continually inventory and evaluate all minority 
personnel for promotion opportunities and encourage minority 
employees to seek such opportunities : 


(xiii) Make sure that seniority practices, job 
classifications, etc., do not have a discriminatory effect. 


(xiv) Make certain all facificies and company 
activities are non-segregated. 


(xv) Continually monitor all personnel activities to 
ensure that his EEQ policy is being carried out. 


(xvi) Solicit bids for subcontracts from available 
minority subcontractors engaged in the trades cavered by his 
commitment, including circulation of minority contractor 
associations. 


li) The Conrractor shall not. in any event, utilize the 
goals, timetables or affirmative action steps in such a manner as to 
cause of result in discrimination against any person on account of 
race, color, religion, sex or national origin. 
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Gj) The Contractor shall be deemed to have mee his 
commitment to the minority manpower utilization goals if he has 
not denied equal employment opportunity and if his minority 
manpower utilization rate meets the goals on the total of all of the 
Contractor’s work in the covered area. The minority manpower 
utilization of subcontractors shall not be considered in determining 
whecher the Contractor has met the minority manpower utilization 
goals. The Contractor shall not be found to be in noncompliance 
with the obligations of the affirmative action plan solely because of 
failure to meet the applicable minority manpower utilization goals. 
In the event. of such a failure, che Contractor shall be given the 
opportunity to demonstrate that he has insticuted all of the 


affirmative action steps specified in (h) above and has made every — 


good faith effort to make these steps work toward the attaintment 
of the goals, all to the purpose of expanding minority manpower 
utilization on all his projects in the covered area. If the Contractor 
meets the goals or if he can demonstrate that he has made every 


.“pood faith’ effort to meet those goals, no formal sanctions or 


proceedings leading toward sanctions shall be instituted unless it is 
otherwise determined that he is not providing equal employment 
opportunity. If the Contractor has failed to comply with the 
requirements of the Executive Order 11246, as amended, the 


_ implementing regulations, or his obligations hereunder, action will 


be taken to impose such sanctions as may be appropriate under the 
Executive Order and the regulations When the Government 


proceeds with such formal action, it has the burden of proving that 
‘the Contractor has not met the requirements of his commitment” 


hereunder, but proof of the Contractor's failure to meet the goals 
shall shift to him the requirement to come forward with evidence to 
show that he has met the “good faith” requirements of his 
commitment, It shall be no excuse that a union with which che 
Contractor has a collective bargaining agreement providing for 
exclusive referral failed to refer minority employees. 


: (k) In the event that any work or activity under this 
contract takes place in a year later than the latest year for which an 
acceptable range of minority manpower utilization was provided in 
the solicitation from which this contract resulted, the goals for said 
latest year shall apply. 


(Q) The Contractor, and his subcontractors at any tier, 
shall not enter into any subcontract or subcontract modification 
subject to Executive Order 11246 of September 24, 1965. as 
amended, with any person or firm debarred from, or who has been 
determined not to be a “responsible” bidder for, Government 
contracts and federally assisted construction contracts pursuant to 
the Executive Order, The Contractor, and his subcontractors at any 
tier, shall carry out such sanctions and penalties for violation of the 
Equal Opportunity clause of this contract, including suspension, 
termination and cancellation of existing subcontracts, as may be 
imposed or ordered by the Director, OFCC. The Contractor, or his 
sabcontractors at any tier, shall be deemed to be in noncompliance 
with this clause, the Equal Opportunity clause, and Executive Order 
11246, as amended, for any failure to carry out such sanctions and 


penalties 


(m) The Contractor shall keep records and file reports 
relating to the provisions hereof as may be required by the 
Government. (DPC #75-1, 30 Jul 1975) 


102, AFFIRMATIVE ACTION FOR HANDICAPPED 
WORKERS (1976 MAY) 


(a) The concractor will not discriminate against any 


“ emplayee or applicant for employment because of physical or 


mental handicap in regard to any position for which the employee 


6 


or applicant for employment is qualified. The contractor agrees to 
take affirmative action to employ, advance in employment and 
otherwise treat qualified handicapped individuals without discrim- 
ination based upon their physical or mental handicap in all employ- 
ment practices such as the following: employment. upgrading, de- 
motion or transfer, recruitment, advertising, layoff or terminiation, 
rates of pay or other forms of compensation, and selection for 


training, including apprenticeship. : mf 


(b) The contractor agrees to comply with the mules, regula- 
tions, and relevant orders of the Secretary of Labor issued: pursuant 
to the Act. . : 


(c) In the event of the contractor’s noncompliance with 
the requirements. of this clause, action for noncompliance may be 
taken in accordance with the rules, regulations and relevant orders 
of the Secretary of Labor issued pursuant to the Act 


{d) The contractor agrees to post in conspicuous places, 
available to employees and: applicants for employment, notices.in a 
form to be prescribed by the Director, provided by of thraugh the ~ 
Contracting Officer. Such notices shall stare the contractor's obli- 
gation under the law to take affirmative action to employ and ad- 
vance'in employment qualified handicapped employees and appli- 
cants for employment, and the rights of applicants and. employees. 


(e) The contractor will notify each labor union or repre~ 
sentative of workers with which ic has a colleccive bargaining 
agreement or other contract understanding, that the contractor is 
bound by the terms of section 503 of the Rehabilitation Act of 
1973, and is committed to take affirmative action to employ and 
advance in employment physically and mentally handicapped indi- 
viduals, : 


(f) The contractor will include the provisions of this 
clause in every subcontract or purchase ordér of $2,500 ar more 
unless exempted by rules, regulations, or orders of the Secretary 
issued pursuant to section 503 of the Act, so that such provisions 
will be binding upon each subcontractor of vendor. The contractor 
will take such action with respect to any subcontract or purchase 
order as the Director of the Office of Federal Contract Compliance 
Programs may direct to enforce such provisions, including action for 
noncompliance. (ASPR 7-103. 28) 


103. CLEAN AIR AND WATER (1975 OCT) 


{Applicable only if the vontract exceeds $100,000, or the 
Contracting Officer has determined that orders under an indefinite 
quantity contract in any one year will exceed $100,000, ora facility 
to he used has heen the subject of a conviction under the Clean Air 
Act (42 USC 185%ce-Sel (1}) or the Federal Water Polkuition 
Control Act (33 USC. 1319fc}) end is imted by EPA, or the 
contract ts not otherwise exempt, } ; 


(a) The Contractor agrees as follows: 


(i) to camply with all the requirements of section 
114 of the Clean Air Act, as amended (42 U.S.C. 1857, et seq.. as 
amended by Public Law 91-604) and section 308 of the Federal 
Water Pollution Control Act (33 U.S.C. 1251, as amended by Public 
Law 92-500), respectively, relating to inspection, monitoring. 
entry, reports, and information, as well as other requirements 
specified in section 114 and section 308 of the Air Ace and the 
Water Act, resocctively, and al) regulations r+ guidelines. issucd 
thereunder befr r+ the award of this concract- : 
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(ii) thas no portion of the work required by this 
prime contract will be performed in a facility listed on the 
Environmental Protection Agency List of Violating Facilities on the 
date this contract was awarded unless and uncil the EPA eliminates 
the name of such facility or facilities from such listing: 


(ii) to use his best efforts to comply with clean air 
standards and clean water standards at the facilities in which the 
contract is being performed; and ; 


: (iv) to insert the substance of the provisions of this 
clause in any nonexempt subcontract, including this paragraph {iv}. 


(b) The terms used in this clause have the following 
meanings. 


(1) The term “Air Act” means the Clean Air Act, 
as amended (42 U.S.C, 1857 ec seq., a5 amended by Public Law 
91-604). ; 


(2) The term “Water Act’ means Federa} Water 
Pollution Control Act, as amended (33 U.S.C. 125) et seq., as 
amended by Public Law 92-500). 


; (3) The term “clean air standards” means any 
enforceable rules, regulations, guidelines, standards, limitations, 
orders, controls, prohibitions, or other requirements which are 
contained in, issued under, or otherwise adopted pursuant to the Air 

- Act or Executive Order 11738, an applicable implementation plan 
as described in section 110(d) of the Clean Air Act (42 U.S.C, 
1857¢—5(d)), an approved implementation procedure or plan under 
section 11i(c) or section 111(d), respectively. of the Air Act (42 
U.S.C, 1857¢-6{c) of (d)), or an approved implementation 
procedure under section 112(d) of the Air Ace (42 U.S.C, 
1857¢—7(d)). : 

{4) The term “clean water standards"” means any 
enforceable limitation, control, condition, prohibition, standard or 
other requirement which is promulgated pursuant to the Water Act 
of contained in a permit issued to a discharger by the Environmental 
Protection Agency or by a State under an approved program, as 
authorized by section 402 of the Water Act (33 U.S.C, 1342), of by 
a local government to ensure compliance with preqeatment 
regulations as required by section 307 of the Water Act (33 U.S.C. 
1317). 


(5) The term “compliance” means compliance with 
clean air or water standards, Compliance shall also mean compliance 
with a schedule or plan ordered or approved by a court of 
competent jurisdiction, the Environmental Protection Agency or an 
air or water pollution control agency in accordance with the 
requirement of the Air Act or Water Act and regulations issued 
pursuant thereto. 


(6) The term “facility means any building, plane, 
installation, structure, mine, vessel or other Goating craft, location, 
or site of operations, owned, leased, or supervised by a contractor, 
subcontractor, ta be utilized in the performance of a contract or 
subcontract, Where a location or site of operations contains or 
includes more than one building, plant, installation, or seructure, the 
entire location or site shall be deemed to be a facilicy except where 
the Director, Office of Federal Activities, Environmental Protection 
Agency, determines that independent facilities are colocated in one 
geographical area. 
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(7) The tern “nonexemp£ contract or subcontract” 
ineans a contract or subcontract of more than $100,000 which is 
not otherwise exempted pursuant to the EPA regulations 
implementing the Air Act and Water Act (40 CFR 15.5), as further 
implemented in ASPR 1-2302.4 or in FPR 1-1.2302-.4 
(whichever is applicable) and the procedures of the Department 
awarding the contract, (ASPR. 7-103.29) 


104, EQUITABLE ADJUSTMENTS: WAIVER AND 
"RELEASE OF CLAIMS (7-76) 


(a) | Whenever the contractor, after receipt af natification 
of a-change made pursuant to the clause of this contract entitled 
“Changes” or after affirmation of a constructive change thereunder, 
submits any claim for equitable adjustment under thar clause, such 
claim shall include all types of adjustments in the cotal amounts to 
which that clause entitles the contractor, inchiding but not limited 
to adjustments arising out of delays or disruptions or bath caused 
by such change. Except as the parties may otherwise expresaly 
agree, the contractor shall be deemed to have waived (i) any . 


adjustments to which it otherwise might be entitled under the “~~ 


aforesaid clause where such claim fails to request such. adjustments, 
and (i) any increase in the amount of equitable adjustments 
additional to those requested in its claim. 


(b) Further, the contractor agrees that, if required by the 


Contracting Officer, he will execute a release, in form and substance 


satisfactory to the Contracting Officer, as part of the supplemental 
agreement setting forth the aforesaid equitable adjustment, and that 
such release shall discharge the Government, its officers, agents and 
employees, from any futher claims, inchiding but not limited to 
further claims arising aut of delays or disruptions.or both, caused by 
the aforesaid. change. 


105, AFFIRMATIVE ACTION FOR DISABLED 
VETERANS AND VETERANS OF THE VIETNAM 
ERA (1976 JUL) 


(This divitse ia applicable pursuant to 41 C.F.R. 60-250, if 
this contract is for $10,000 or more.) : 


ta) The contractor wilf nor discriminate against any 
employee or applicant for employment because he or she is a 
disabled veceran ot veteran. of the Vietnam era in regard to any 
position for which the employee or applicant for employment is 
qualified. The contractor agrees to take affirmative action to 
employ, advance in employment and otherwise treat. qualified 
disabled veterans and veterans of the Vietnam era without 
discrimination hased upon their disability or veterans status in all 
émployment practices such as the following: employment 
upgrading, demotion or transfer, recruitment, advertising, layoff or 
termination, rates of pay or other forms of compensation, and 
selection for training, including apprenticeship. 


(b) The contractor agrees that all suitable employment 
openings of the contractor which exist at the time of the execution 
of this contract and those which occur during the performance of 
this contract, including those not generated by this contract and 
including those. occurring at an establishment of the contractor 
other than the one wherein the contract is being performed but 
excluding those of independendy operated. corporate affiliates, shall 
be listed at an appropriate local office of the State employment 
service system wherein the opening occurs, The contractor further 
agrees to provide such reports to such focal office regarding 
employ ment openings and hires as may be required, 


~ Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 


State and local government agencies helding Federal 
contracts of $10,000 or more shall also list all chew suitable 
openings with the appropriate office of the Srate employment 
service, but are not required to provide those reports set forth in 


paragraphs (d) and (e). 


{c) Listing of employment openings with the employment 


‘service system pursuant to this clause shall be made at least 


concurrently with the use of any other recruitment source of effort 
and shall involve the normal obligations which attach to the placing 


af a bona fide job order, including the acceptance of referrals of - 


veterans and nonveterans The listing of employment openings docs 
noc require the hiring of any particular job applicant or from any 


particular group of job applicants, and nothing herein is intended to 


relieve the contractor from any requirements in Executive Orders or 
regulations regarding nondiscrimination in employment. 


(d} The reports required by paragraph (b) of this clause 
shall include, but not be limited to, periodic reports which shall be 


-filed at lease quarterly with the appropriate local office or, where 


a 


the contractor has more than one hiring location in a State, with the 
central office of that State employment service, Such reports shall 
indicate for cach hiring location (1) the number of individuals hired 
during the reporting period, (2) the number of nondisabled veterans 
of the Vietnam era hired, (3) the number of disabled veterans of the 
Vietnam era hired, and (4) the total number of disabled veterans 
hired: The reports should include covered veterans hired for 
on-the-job training under 38 USC 1787. The contractor shall submit 
a report within 30 days after the end of each reporting period 
wherein any performance is made on this contract identifying data 
for each hiring location, The contractor shall maintain at each hiring 
location copies of the reports submitted until the expiration of one 
year after final payment under the contract, during which time 
these reports and related documentation shall be made available, 
upon request, for examination by any authorized representatives of 
the Contracting Officer or of the Secretary of Labor. 
PBocumentation would include personnel records respecting job 
openings, recmuitment and placement. 


(e) Whenever the contractor becomes contractually bound 
to the listing provisions of this clause, it shall advise the 
employment service system in each State where it has 
establishments of the name and location of each hiring location in 
the State. As long as the contractor is contractually bound to these 
provisions and has so advised the Seate system, there is no need tc 
advise the State system of subsequent contracts. The contractor 
may advise the State system when it is no longer bound by this 
contract clause, 


(f) This clause does not apply to the listing of 
employment openings which oceur and are filled outside of the 50 
States, the District of Columbia, Puerto Rico, Guam. and the Virgin 
Islands. 


(g) The provisions of paragraphs (b). (<i. {dj and fe) of 
this clause do not apply to openings which the contractor proposes 
to fill from within his own organization or co fill pursuant to a 
customary and traditional employer-union hiring arrangement. This 
exclusion does not apply to a particular opening once an employer 
decides to consider applicants outside of his own organization or 
employer-union arrangement for that opening. 


(h) As used in chis clause: 


(1) “All suitable employment openings” includes, 
but is not Hmited to, openings which occur in the following job 
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categories: production and nonproduction; plant and office, 
laborers and mechanics; supervisory and nonsupervisory; technical; 
and executive, administrative, and professional openings as are 
compensated on a salary basis of less chan $25,000 per year. This 
term includes fulktime employment, temporary employment of 
more than 3 days’ duration, and part-time employment, It does not 
include openings which the contractor proposes ta fill from within 
his own organization or to fill pursuant to a customary and 
traditional employer-union hiring arrangement nor. openings in an 
educational institution which are restricted to students of that 
institution. Under the -mose compeHing circumstances an 
employment opening may not be suitable for listing, including such 
situations where the needs of the Government cannot reasonably be 
otherwise supplied, where listing would be contrary to’ national 
security, or where the requirement of listing would otherwise nat be 
for the best interest of the Government. 


(2) “Appropriate office of the State employment 
service system" means the local office of the Federal-State national 
system of public employment offices with assigned responsibility 
for serving the area where the employment opening is ta be filled, 
including the District of Columbia, Guam, Puerco Rico, and the 
Virgin Islands, 


(3) “Openings which the contractor proposes to fill 
from within his own organization” means employment openings for 
which no consideration will be given to persons outside the 


- contractor's organization (including any affiliates, subsidiaries, and 


the parent companies) and includes any openings which the 
contractor proposes to fill from regularly established “recall” liscs. 


(4) “Openings which the contactor proposes to fill 
pursuant to a customary and traditional employer-union hiring 
arrangement” means employment openings which the contractor 
proposes to fill from union halls, which is part of the customary and 
tradicional hiring relationship which exists between the contractor 
and representatives of his employees. 


(i) The contractor agrees to comply with the rules, 
regulations, and relevant orders of the Secretary of Labor issued 
pursuant to the Vietnam Veterans Readjustment Act, hereinafter 
referred to as the “Act” (38 U.S.C, 2012), 


(j) In the event of the conmactor’s noncompliance with 
the requirements of this clause, actions for noncompliance may be 
taken in accordance with the rules, regulations, and relevant orders 
of the Secretary of Labor issued pursuant to the Act 


(k) — The contractor agrees to post in canspicuous places, 
available co employees and applicants for employment, notices ina 
form to be prescribed by the Director, Office of Federal Contract 
Compliance Programs, provided by or through the Contracting 
Officer, Such notice shall state the contractor’s obligation under the 
law to take affirmative: action to employ and advance in 
employment qualified disabled veterans and veterans of the Viernam 
cra for employment, and the rights of applicanes and employees, 


qd) The contractor will notify each labor union or 
representative of workers with which it has a collective bargaining 
agreement or other contract understanding, that the contractor is 
bound by the terms of the Vietnam Era Veterans Readjustment 
Assistance Act, and is committed to take affirmative action to 
employ and advance in employment qualified disabled vecerans and. 
veterans of the Vietnam Era. ‘ 
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(m) The contractor will inchide die orovisions of this 
clause in every subcontract of purchase order 3 $19,CO0 or more 
unless exempted by rules, regulations, or orders of the Secretary 
issued pursuant to the Act, so that such provisions will be binding 
upon each subcontractor or vendor, The contractor will take such 
action with respect to any subcontract or purchase order as che 
Director of the Office of Federal Concract Compliance Programs 
may direct to enforce such provisions, including actuan tor 
noncompliance. (ASPR 7-103.27) 


106. ADMINISTRATION OF COST ACCOUNTING 
STANDARDS (1975 MAR) 


For the purpose of administering Cost Accounting Standards 
requirements under this contract, the Contractor shalk 


(ay Submit to the cognizant Contracting Officer a 
description of the accounting change and the general dollar 
magnitude of the change to reflect the sum of all increases and the 
sam of all contracts containing the Cost Accounting Standards 
clause (7-104,83(a)): : 


(i) for any change in cost accounting practices 
required to comply with a new Cost Accounting Standard in 
accordance with paragraphs (a)(3) and (a)(4)(A} of the clause of this 
contract entitled Cost Accounting Staridards within sixty (60) days 

’ (or such other date as may be mutually agreed to} after award ofa 
contract requiting such change; 


(ii) ., for any change to cost accounting practices 
proposed in accordance with paragraph (a)(4)(B). ct the clause of 
this contract entitled Cost Accounting Standards not less than sixty 
(60) days (or such other date as may be mutually agreed to) prior to 
the effective date of the proposed change; or 


(iti) for any failure to comply with an applicable 
Cost Accounting Standard or to follow a dimlosecd practice as 
contemplated by paragraph (a)(5) of the clause ef thin contract 
entitled Cost Accounting Standards within sixty (60) days (or such 
other date as may be mutually agreed to) after the date of 
agreement of such noncompHance by the Contractor, 


(b) Submit a cost impact proposal in the forma and manner 
specified by the cognizant Contracting Officer within sixty (¢0) 
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days (or such other date as may be mutually agreed to): after the 
dace of determination of the adequacy,and compliance of a change 
submitted pursuant co (a)(i), (ii), or (ili) above, 


(c) Agree to appropriate contract and subcontract 
amendments to reflect adjustments established in accordance with 
paragraphs (a}(4) and (a)(5) of the clause of this contract entitled 
Cost Accounting Standards, 


(d) Include the substance of this. clause in all negotiated 
subcontacts containing the clause entitled Cost Accounting 
Standards, In addition, include a provision in these subcontracts 
which will require such subcontractors, within thirty (30) days after 
receipt of award, to submit the following infarmation to the 
Contract Administration Office cognizant of the subconcractor's 
facility. 


(1) Subcontractor’s name and subcontract number, 
(2) 


(3) Narae of Contractor making the avrard. 


Dollar amount and date of award, 


(4) A statement as to whether the subcontractor 
has made or proposes to make any changes to accounting practices 
that affect prime contracts or subcontracts containing the Cost 


. Accounting Standards clause unless such changes have already been 


reported, If award of the subcontract results in making a Cost 
Accounting Standard(s) effective for the first time, this shall also be 


reported, 


(e) In the event an adjustment is required to be made to 
any subcontract hereunder, nodfy the Contracting Officer in writing 
of such adjustment and agree to an adjustment in the price or 
estimated cost and fee of this contract, as appropriate, based upon 
the adjustment established under the subcontract, Such notice shall 
be given within thirty (30) days after receipt of the proposed. 
subcontract adjustment, and shall include a proposal for adjustment 
to such higher der subcontract or prime contract as appropriate. 


() = When the Cost Accounting Standards clause and this 
clause are inchided in subcontracts, the term “Contracting Officer” 
shall be suitably altered to identify the purchaser. (ASPR 
.194,83{b)} 
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" 14: ALTERATIONS: (10-76) (CONSTRUCTION CONTRACT) 


The Labor Stardards Provisions (11-75) are hereby mdified as follows: 
In the ‘table of contents urcler 3 APPRENTICES AND TRAINEES delete (1975 
AUG) ar? substitute | (1976 CCT) therefor. 

/ PROVISIONS 3 APPRENTICES AND TRAINEES (1975 BUG) is ieeehy-Gareias: ad 
New PROVISION 3 APPRENTICES AND TRAINEES (1976 OCT) attached hereto is 


. 


substitute? therefor. — : A Au 
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Se APPRENTICES AND TRAINEES 97h QCT) 

* fa) Apprentices shall be permitted lo work os such only when they are registered, individually, \ 
under a bona fide apprenticeship. program registered with a Stete upprenticeship agency which ix : 
revogaived hy the Nurcau of Apprenticestap and Trainers, United States Deparinemt of Labor: » 
or, Wine such recognised ageacy cxrds ia a Staty, vader a program registered with tne aforesaid, 

1. _ Bureau of Apprenticeship and Training The stinwable ratio of apprentices to journcy men in any 

; craft classification shall nat be greater thas the ratio permuticd ty the Contractor as to his cntive 
work force under the registered progeams Any emolayes fisted on a payroll at an apprentice wage 
‘ pate, who is nota traince us defined in subparagraph {b) of this clause, who is not repistered as 
? above, shall be paid the waze cate determined by the Secretary of Labor for the classification of 2 
work he actually performed, The Cantractos thall fyenish writicn cvidence of the registration of 
his program and apprentices Hs well as of the ratios allawed and the wage rates required to be 
' : paid thersunder for the urca of canttruction, prios bo using ‘any apprentices in the contract work. 
“Apprentice” means # person employed and individually regisiered an a bona. fide apprenticeship 
program registered with the United States Department of Labor, Bureau of Appreaticeship and , 
Training, of with a State apprenticasnip apeacy recognized by the Bureau, or 2 person in his fiest : 
$0 days of probationary ‘employment a an apprentice in such aa apprenticeship program, who is 
¢ not individually regisiercd in the program, but wha has been certified by the Hurcay of Ap- 
preniiceship and Training of a Stute Apprenticeship Cauncil to be cligible for, probationary em- 
ployment as an apprentice. : ¥ 
° : (b) Trainees shall be permitted to work as such whea they ate hows fide trainecs employed pur- : 
ae avant fo a program approved by the U.S, Department of Labor, i ployment and Training Ad- . 
. ministration, Bureau of Aporenticeship and Training “Trainee” means 3 person receiving on-the- 
: bbb training ins construction necupation under a progam which is approved but mot necessariby 
. sponsored by the US. Department of Labor, Employment and Training Administratron, Burcay 
: > of Apprenticeship and Training, and which is reviswed from time to Ume by the Employment and 
Training Administration to insure that the training meets adequate standards. ° ; 
ace of work under this con- 


{c) The Cantractor shall make a diligent eflort to hire for perform 
tract a number of apprentices or trainees. or both, jn euch oscugstion, which bears to the average 
number of the journcymen in that occupation to be employed in the performance of the contract . 7 
the applicab’e ratio as set ort in gatagraph (e116) of "his ciauss. : 2 

{1) The Contractor shall assure that twenty-five percent (25%) of suck aonrentices oF 
trainess jp each occupation are in their first year of training, where feasible, Feasiirlity here in- 
for first year apprentices, 


fe 
volves a consideration of (i) the asadability of training oapertuaies 
(ii) the hazartous nature of the work for beginning workers and Cin) excessive uneniployerent of 
. es in their secoad and subsequent years of training. : 7 
: E (2) Ths Contractor shail, duting the performance of the cumtract, ty the groatest extent 
possible, employ the number o: aparemices OF irdinges necessary to mect currently the require 
ments of pazagrapis (oyand (c)C1) of this clause. 
(3) The Contractor shall maiatain securds of emplovment on this coatrast by treads of the 
number of aparentices and Wainecs, apprentices and trainees m first year of training, anc of jour- 
neymen, and tne wages paid and hours of work of such apprentices, trainzes and youmeynen. In 
: addition, the Contractor who cloites camplisnce based on the criterion sct forth in paragraph + 
(43)G3) of this clause shall maintain such records of employment on all his construction work In r 


the rims lutor market area, both public and private, during the performance of this contract. 
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a (4) The Contractor will be deemed to have made a “dilisent eYort’ 2s requized by pacagraph 
(c) if during the percfarmance of this coutrach he accomplishes af least one of the following three 

: : objectives: (i) the Contractor employs under tins caatract a number of apprentices and trainecs 
Ly craft, at least equal to the rates established in accardance wih paragraph (6) of this clause, or 

Ci) the Contractor employs, on all his construction work, both public and private, in the same 

Iiboe market area, an average number of appecntices and.trainces by craft at Icest cqual to the 

“ratios established in accordance with plaragraph (4) of this clause, or (iii) Wie Contractor (A) if 

: covered by a collective bargaining agreement, before commencement of any work on the project, 

vbes given written notice to all joint apprenticeship commuttecs,: the local US. Employment 
Security Office, local chapter of the Urban League, Workers Defense Leapuc, or other local or- 
ganizations concerned with minonty empinyment, and the Bureau of Apprenticeship aad Training 
ees Representatives, U.S. Deparment of Labor for the locahty of the work; (B) if cat covered by a 
collective bargaining agreement, has given written notice to all of the groups stated above, excep? 

joint eporenticeship committces, and will in acdition notify all noa-joint apprenticeship sponsors 

tn the labor marke? arca; (C) has employed all quahficd applicants referred to him through noc= 


mal channels (such as the Eniployment Service, the Joint Apprenticeship Coniminices, and where. 


apoticabic, minority organizations and apprenuce outrsach provrams who have. been delegated 
this function) at least up to.thé number of such apprentices and trainees required by paragraph 
‘ c (6) of this clause; (D) natice, as referred to herein, will include at least the Comtvractor’s name 
: and address, job site address, vatuc of tis contract, expected starting end completion dates, the 
: -egtimated average number of employees tn each occupation to be employee over the duration of 
the contract work, and a statement of his withngsess ta employ a nuraber of apprentices and 
teninees at least equal to the ratios established in accordance with paragraph (6) of this clause. A 
sony of this notice shall be furnished to the Contracting OMicer upen request. ° 
(5) The Contractor shall supoly, to the Contracting Omierr, and to the Secretary of Labor, x 
. ‘ report at three month intervals during perfortmanes of the contract and after completion of con- 
: , tract performance a statement dessriding steps taken taward mowing a diligent effort and contain« 
Ing a breakdown by craft, of hous worked and wages paid for first year apprentices and trainees, 
other anprentices and tranees, aud jaumeysren. : : 
* (6) The appligabl! sation of apprentices and Lrainces to jourreyinen in any occupation for 
the purpose of this clause stall be as follows: (1) In any occupation the appticalic rano of ape 


prentices ang trainces to jourreymea shall be equal to the predominant ratio for the occupation. 


In the area where the constuction is beg undo raken, set forth in collective bargaining tpree- 
ments, or ather employment agreements, and avaiable through the Bureaa of Appronticeshss and 
Training Representative, US. Departinent of Lauber for the locality of the work. (11) For any oc- 
cupation for which av ratio 1 found, the ratio of apprentices om! trainees to jourmeymen shat be 
determined by the Contractor ir accordance with Lie recommen tions set forth ia the Standards 
of the Nerosal Jomt Apprenttc Comanttces for tie orcapaton, wlech are on file atoMices af the 


US. Department of Labor's Kurese of Apprenticeship aod Trsiumy, (ii) For any occepation for 


: - Which no such recammendations are fount, the ratio of apprentices und bramses to joumeymen 


shali be ni beast one apprentice uc traince for every five journeymen, 
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og oe meee oy de ve wine : 


LABOR STANDARDS PROVISIONS ©"! 
(Construction Contract; sas 


, hen ee : oa . oe ; « “ ee: x ot ay rsa sO a ; ~ 
(Provisions 1 through § are those prescribed by the General Services Administration in Standard Form 19-A, November 
.1972 Edition as amended pursuant to the latest revisions of the Armed Services Procurement Regulation.) en . 
7 Saree) : : oe 7 aoe i ; : 7 een foot eS 8 e Metis = % 
tee rs we! SEES pony Greet aoe ae ” . : ay EG ee irae “a ee ara She: 
_DAVIS-BACON ACT (40 U.S.C. 2762 to a7) (1972 | "dy The Contracting Officer shall require that any clasof 2 
: FEB ) ae a ae ae ee -': ,)Jaborers a mechanics, including apprentices. and. trainees, which rf re 
A BEES aS ego Eee mot Listed in the wage determination decision and which is to be © 


‘employed ‘under. the contract shall be classified or reclassified - 
_conformably. co the wage determination decision and shall report 
~-the action taken to the Secretary. of Labor. If the interested parties _~ 
“cannot agtec ar the proper classification. of, reclassification of a. °- 


a) <A mechanics and laborers employed or - working 
i y upon the site of the work shall be paid unconditionally and. ~ 
». Wor less often than once a week, and without subsequent deduction. 
oe, OF Febake on any account (except such payroll deductions as ae 1 4 ‘ 

~ permitted by.the Copeland Regularions (29 CFR, Part 3)), the full “” particular. class of laborers: or mechanics, including apprentices and 
‘T amounts due at time of payment computed at wage rates not less", trainees, to be used, the Contracting Officer shall submit. the. 
“i's. than the. aggregate of the basic hourly rates and the rates of ©” question, together with his recommendation, ta’ the Sreretary of 
Ju. gayments, contributions, or costs for any fringe benefits contained ° Labor for final determination, “sr 2.,'- fa 2.0 ena fe as 
‘a+, inthe wage determination decision of the Secretary of Labor which 7° | A ha peas a 
is attached hereto and made a_ part hereof; regardless of any ~. 
- | canteactual relationship which may be alleged to exist between the 
!  Centiactor or subcontractor and such laborers and mechanics, A a 
.. copy of such wage determination decision shall be kept posted by - t 
= the Contractor at the site of the work in a prominent place where it fate of wages required by paragraph (a) of this clause, the Z 
__can be easily seen by the workers. se at : a Contracting- Officer may (i) by written notice to. the Government: 
: : Le PP eee ai ee Prime Contractor terminate his right ta proceed with the work. oF 
"such part of the work as to which there has been a failure to pay 2 
said required wages, and (ii) prosecute the work. to completion by | 

contract or otherwise, whereupon such Contractor and his sureties’ - , 
© shall be liable to the Goveroment for any excess c. “ts occasioned by 
_ the Government thereby. ee ee aun Sel a 

a . . spe he Bae es Br as ae a ae 

_{f) - Paragraphs (a) through (e) af the clause shall apply to 

this contract to the extent that-it is (i) a prime contract with the © 
Government subject to the DavissRacon Act or (ii) a subcontract _ 
also subject to the DavisBacon Act under, such prime contract. . 
{ASPR 7-602,23 (a) ()} ort i ele Sey ta 


. “(ed + tn the event itis found by the Contracting Officer that- - 
- any laborer or’ mechanic -employed by the Contractor..or ‘any 
subcontractor directly on the: site. of the wack, covered ‘by this. 
contract has been or is being paid at a rate of wages fess than the ~ 


ee iw ~ (bp ““arhe Contractor may discharge his obligation under | 
__ this clause, to workers in any classification for which the wage | - 
+. determinatian decision contains: ~ Pin Jetue s soe te 


=o nae Se oy we Only ‘a basic hourly rate .of pay, by making” 
..: payment at not less than such basic hourly rate, except as otherwise 
. provided in the Cogeland Regulations (29 CFR, Part 3); or 


So (a) Bath a basic hourly, rate of pay and fringe - 
benefits payments, by ‘making payment in cash, by irrevocably ~ 
making contributions pursuant to a fand, plan, or program for, , 

- andfor by assurning an enforceable commitment to bear the cost of, 


CONTRACT WORK HOURS AND SAFETY STAN- 


we _bonafide fringe benefits contemplated by the Davis Bacon Act, or _ | ")h ae 
_,, by any combination thereof, Contributions made, or costs assumed, | ~ DARDS ACT-OVERTIME COMPENSATION (40 : ae 
‘on other than a weekly basis shall be considered as having been U.S.C. 327-333) (1973 APR) "> LL gigh a 
_-constructively made or assumed, during a weekly period to the ee: ae i Shares! ee ee 
extent that they apply to such period. Where a fringe benefit is” Note: ‘This co: sa enet Spe” Ee ae TUR ges A satel 
: : OO eae eg» : Toe, : y is contract: is subject to the Cantrace Work Hours .-) 27: 
: expressed: im a wage determination in any manner other than as an cand Safety Standards Act, and to the applicable rules, regulations, i 


‘a! oo hourly rate and the Contractor pays 2 cash equivalent or provides an" : ; : : " 
“ghternative fringefbenefit, he’ shall furnish information with his- 07 and interpretations of Whe eee errs conte Aate as “ 
payrolls showing how he determined that the cost incurred to make fa) oe é See ee ee ees 
: , ; é ; Wns 4 ontractor shall not require or permit any laboret 
_ the cash payment or to provide the alternative fringe benefit isequal yy mechanic in any workweck in which he is employed Gi any ones 


Zt a a rar 


“eq the cost of the wage determination fringe benefit. In any case .. ; : : mae! 
an suite the Cason ponies a fringe benedit different ae any” under this contract to work in excess of eighe (8) hours in any © 
- contained in the wage determination, he shall similarly show how he - calendar day wr in excess of forty (40) hours in such workweek on= 07. 
arrived ‘at the -hourly ,rate shown therefore. In the event of works sablect ae she cprowisinuy, of the: Contract Wark Hours and 7 
disagreement’ between ‘or among the interested parties ay to an. Safety Standards Act unless such, laborer. or foochanic. tecenres 7 
_ equivalent of any. fringe benefit, the Contracting Officer shall compensation at a rate not less than one and one-half times his basic + 
“submit the question, together with his recommendation, to the’. TS of pay for all sach hours worked in excess of eight (8) hours in * 
, oso cay calendar day or in excess of forty (40) hours in such workwrek, © 


whichever ig che greater number of overtime hours, The “basic rate. =" 
--of pay,” as used in this clause, shall be the amount paid per hour. Bean 


Secretary of Labor for final determination. 
(cy The asst motion of an enforceable commitment to hag f moma ! poke 
(eho. um pt : -. exclusive of the Contractor's contribution oc cost for fringe benefits 


es ” bear the cost of fringe benefits, “or the provision of any fringe. - Ags ares ‘ : 3 : 
«benefits not caipressly listed in section 1 1b) (2) of the set fa ihe 1 and any cash payment made in lieu pd providing fringe benefits, or * 
Act or in the wage determination decision forming a part of the. - bee basse: Houay: <rate, contained in the wage determination, 
contract, may -be considered as payment of wages only with the ™ cbevet stair Sa ROM OR Be oe LR 
’ approval of the Secretary of Labor pursuant to a written request by «=: us : : re eer gee f 
. .- the Contractor, The Secretary of Labor may require the Contractor tb} - ie el of ap eee ee the paar aA of 
- |. to set aside assets, in a separate account, to meet his obligations paragraph (a), the Contractor: ea to any a fected 
11 der any tinfunded plan or progam.” = 7 Phe ce employee for any amounts duc, and to the United States for - 
a : bi hei p Soe eS oe liquidated damages. Such liquidated damages shall. be computed 


-‘with respect to each individual laborer or mechanic employed in. 
_violation of the provisions of paragraph (a) in che sum of $10 for 2 


bee ge Ue a BOY. Rig Vera one ears ay 
amen Heep te Son ti We rahe, : : 
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each calendar day on which such emplovee was required or 
permitted to be employed on such work in excess of eight (8) hours 


_-, or in excess of the standard workweek of forty (40) hours without - 
ve epayevent of the overtime Bea ted ee es fpr {a). (ASPR 


acces {a} tii). 


St fea pe m 
ters G ary 


“APPRENTICES AND TRAINEES ( 1975 AUG) 


“tay * Sp prenties “will be pemited to work at lens than the 
oa Lee rate for the work they performed when they are 
"employed and individually registered in a bons fide apprenticeship 

” program registered with the U.S. Department.cf Labor, Manpower 
“> Administration, Bureaw of Apprenticeship and Training, or with the 
State Apprenticeship Agency recognized by the bureau, or if the 
Person is employed i in his first 90 days of probationary em playment 

#3. an apprentice in such an apprenticeship. program, who is not 
individually registered in the program. but who has been certified by 
the Bureau of Apprenticeship and, Training or the State 
Apprenticeship Agency (where appropriate; to be eligible for 

. probationary employment. as an-apprentice. The allowable ratio of 


apprentices to journeymen in any ceaft classification employed on . 


‘this contract shall-not be greater than the ratio permitted ta the 
contractor ax to his entire work force under the registered program. 
Any employee listed on a payroll at an apprentice wage rate, who ts 

“not a trainee as defined in subparagraph (6) of this clause or is nut 


* registered or otherwise employed as stated above, shall be paid che’ 


wage rate determined by. the Secretary of Labor for the 
classification of work he actually performed, The contractor or 
 subconrractor wil be requized io furnuh to the « ontracting officer 
"oF (a represencative of the WageHeur Diagn. of che US. 
Department of Labor written evidence af. the registration of his 
program and apprentices as-welf as the appropriate ratios and waye 
tates (axpressed in percentayes af the journey.aan heurly rates}, for 
the ares of constructian prior to using any anprentices on the 


* contract: work. The -#age. paid apgrentices shail be not Jess than the, 
‘ appropriate percentage of-ine “journevman's rate contained in the es 


; appecable weage d determ mnatias he 


(b) Trainees “wid. be eraaa 73) wrk at less than the’ * 


“predetermined. rate far che ‘work performed when they care 


employed pursuant to aiid’ individually ‘registered in a program 
which has received prior approval. nadenced by formal certification, ° 


' by the U.S. Deparement of Labor, Marpower Administration, 


Bucead of Apprenticeship and Traming. The ratio of trainees to 
‘journeymen emplayed on this contract shall not be gréater than . 


permisted ander the plan approved by the Burcau of Apprenticeship 
_ and Training, Every trainee mast be paid ar-ner tess than the vate 


: ‘specified in the approved prograni:for-his level at progress, Any : “a 


employee listed on the payroll-at-a trainee rate who ts stot registered 


_and not participating in a training plan approved by the Bureau of: 
*, Apprenticeship and Training shall he paid: awe tess chan the wage’ 
“|” gate’ determined by ‘the Secretary-of Lubor fur the Classification of © 

: faock he ‘actually ‘performed, ‘The contracter’or subcénsractor. will, 


be iequirsd to firnish the contracting afficer or representative of 
\ the Wage-Hour Divisios ‘of the U.S. Deparment of Labor written 


ae _ evidence of the certification of his program the registratian of the” 
‘trainees, and the ratios and wage rates srexribed in that program, In’ | 
the event the Buceau of Apprenticeship and Training withdraws the. |; 
_ approval of a training program, the contractor will no longer be. 


permitted to utilize- trainees: ct tess ‘than the applicable 
‘predetermined rate for the: ok: performed La an acceptable 
program | is | approved. : : 


. (io The ‘utilization of apprentices, trainees and 


a ar ntti gt inane 


Be Approved For Release 2007/10/28 : : CIA-RDP86-00800R000200140002-9 


ca ss Paragraph {c) of the clause entitled “Davis Bacon Act,” 


Approved For Release 3007/10/23 - CIA-RDP86- 00800R000200140002- 9: mano oka 


journeymen inde this part shall be in conformity with the equal 


eniployment opportunity requirements of this contract, - 


Su PAYROLLS AND abies RECORES (1969 JUN) | 


Sa oa 


(a) The Consetar. shall maineain. "payrolls and cae 


records relating thereto during the course of the work and. shal! 


preserve them for a period of three (3) years thereafter for all... - 


“Jaborers and mechanics - working at the site of the work, Such 
_ records shall contain the name and address of each such employee, 
his correct classification, rate of pay {including rates of - 


contributions for, or. casts assumed ¢o provide, finge benefits), . 
daily and weekly number of hours worked, deductions made and ' 


-actual wages paid. Whenever the Contractor has. obtained approval. 


from the Secretary of Labor as provided in paragraph (c) of the 
clause entitled "Davis-Bacon Act,” he shall maintain records which 


show the cormmitment, ity approval, writted cammunicatign.of the - 


- plan or program to the laborers or mechanics affected, and thee casts 


anticipates or incurred under ne plan | ot Program. ~ : 

‘(b) The Contractar shall submit weekly a copy ar att 
payrolls to the Contracting Officer, The Government Prime Con 
tractor shall be responsible for the submission of eapies of payrolls 


of all subcontractors. The copy shall be accompanied bya statement 


signed by the Contractor indicating that the payrolls are correct and 
complete, that the wager rates contained therein are not| jess than 
these determined by the Secretary ‘of Labor,” and ‘that. the 
classifications set forth for each laborer or mechanic conform with 


Compliance” 
Regulations of rhe Secretary uf Labor (29 CFR, Part 3) shall satisfy 
the requirement for submission of the above statement. The 
Contractor shall submit abo a copy of any approval, by the 
Secretary of Labor with respect to fringe benefits which i is required 


into 


{c) - The. Conetacter ‘shall make the’ ‘recorda reqaifed under 


this clause available fur inspection by authorized representatives of 
- the Contracting Offices and the Department of Labor, and shall 
permit such representatives to interview employees during working 
. ours on the job, (ASPR 7-602,23 (a) Civ}) 


othe work he performed, Weckly submission of the “Statement of. 
required under this contract: and the Copeland - 


5. COMPLIANCE WITH COPELAND REGULATIONS : 


(1964 JUN) pear See 


_ The Contractor shall comply with the Copeland Repuhutton 


Se WITHHOLDING OF FUNDS (ag72 FEB) 


.. of the Secretary of Labor (29 CFR, Part 3} which are incorporated de 
Berets by reference. (ASPR 7-602.23 {a) Ww}. ee 


oo The Contracting Officer may withhotd. or ‘cause to be. 


withheld iow the Government Prime Contractor so. much of the - | 
: acctued payments or advances as may be considered necessary (i) to 


pay Isborers. and. mechamics, including apprentices and trainees, 


employed. by the Contractor of any subcontractar an the work the 
‘¢ full amount of wages requited by the contract, and Gi} ta satisfy. - 


any .habiliry of any. Cantractor for liquidated damages under the‘ 


clause hereof entitled “Contract Work Hours and aoe standards, 
meee Overtime Com pensanine: : : 2 es, 


(b} tm any Contractor hails to pay any laborer of ‘mechanic - 


> including any apprentice or trainee employed or working on the site 
of the work, all or part of the wages required by the contract, t, the 


» Contracting Officer may, after written notice to the Government, 
Prime Contractor, take such action as may be mocessury Co Cause 
suspension of any further payments of advances until such 
vidhitions have ceased, {ASPR 7-602.23 (a) (vi) 


7, SUBCONTRACTS (1972 FEB) 


“The Contractor agrees to insert the clauses hereof entitled 
“avisBacon Act,” “Contract Work Hours and Safety Standards 
— Aut -Overtime Compensation.” “Apprentices and Trainces,”” “Pay- 

colls and Basic Records,” "Compliance with Copeland Regulations,” 
“Vithholding of Funds, “Subvontraces,” and “Contract Termina- 
uon—Debarment” in all subcontras ts. The term “Cuntrace” ux used 
in'such clauses in any subcontract shall be deerred to refer ta the 
subcontractor except in the phrase “Government Prime Contrac- 
tor." (ASPR 7-602.23 (a) (vii}) 


8. CONTRACT TERMINATION--DEBARMENT (1972 
APR) 


A breach of the clauses hereof enticed “DavirRacon Act.” 
“Contract Work Hours and Sufery Standards Act--Cavertime Coos 
pensation,” “Apprentices and Trainess,” “Payrnlis aad Basic 
Records,” “Compliance With Copeland Rugudations,” *Wirhho ding 
of Funds,” and “Subcontracts’ may be grounds tor rerminatien of 
the contract, and for debarment as provided in 19 CER 5,6 (ASPR 


'7-602,23 (a) (vili)) 9 
‘9. LISTING OF EMPLOYMENT OPENINGS (1975 
JUN) "x 


: (This clause is «pplicable pursuant tu 4] CPR Sub 2 sear this, 
contract is for $10,000 or marc! . 


(a) The Contractor, to provide special cirphasia te the 
employment of qualified disabled veterans and veterans of the 
Viernam era, agree that all suitable employment openings of the 
Contractor which exist at che tine of the execution of this contract 
and thosy which occur during the performance of this wontract, 
including those not generated by this contract and including those 

_eccurring at.an establishment of the Contractor other than the one 
“wherein the contract is being performed by excluding those of 
independently operated corporate affiliates, shall -be offered for 
listing at the appropriate office of the State employment service 
system wherein the opening occurs and to provide reports to such 
‘office regarding employment openings and hires as may be required, 


(b) Listings of employment openings with the employ- 
ment service system pursuant to this clause shall be made at least 
concurrently with the use of any other recruitment service or effort 
and shall involve the normal obligations which attach to the placing 
of a bona fide job order, including the acceptance of ‘referrals of 
veterans and non-veterans, Listing of employment openings does not 
~ require the hiring of any particular job applicant or from any. 
particular group of job applicants referred by the employment 
service system. Nothing contained herein is intended to relieve che - 
Conteacter from any requirements in any Executive Order or 
regulation regarding nondiscrimination in employment, 


-(c) ‘(i)  Reperts required shall include, bur not be 
limired tu, periodic reports which shall be filed at least quarterly 
with the appropriate jocal State employment service office ar, 
where the Contractor has more than one establish ment in a State, - 
with the central office of the State employment service, Such 
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reports shall indicate for each establishment (i} the number of 
individuals who were hired during the reporting period, (ii) the 
number of those hired who were disabled vetetans; and Gili) the 
number of those hired who were nondisabled veterans of the 
Vietnam era. The Contractor shall maintain copies of the reports” 
submitted until the expiration of one year after final payment under 
the contract, during which time they shall. be made available, upan. .- 
request, for examination by any authorized representatives of the 
Contracting Officer or the Secretary of Labor. 

2 Whenever the Contractor becomes contractu- 
ally bound to the listing provisions of this clause, he shall advise the 
eingluvinent service sy stces in wach State wherein he has establish- 


(2) 


ments, of the 
State. As jong as the Contractor is contractually bound to these 
provisions and has so advised the State employment service system, 
there is no need to advise che State syatert of subsequent contracts, 
The Concractor may advise the State system when he is no longer 
bound by this contract clause, : : . ‘ : 


; (3) Hi the contract is with a State or local govern- © 
nient, the procedures set forth in subparagraphs (LF and (2) of this 
paragraph (c) are not required, - ee es 
This clanse docs not apply co the Haring of employ- 

filled ourside the 50 States, the 
Rico, and the Virgin fslands. 


ody 
ment openings which occur and ate 
Piston cof Columbia, Guan, Mirerta 

(er This clause does not apply to openings which the 
Contractor proposes to fill from within his own organization or to 
fill rursuant to a customary and traditional employer-union hiring — 
-arrangement, This exclusion docs. nat apply to # particular eperting 
once an eniployer decides ta consider applicants outside of his own 
OTAGO N or eniployer-unien arrange ments: for that apening. 

in As used in this cliuse: 
(1) “AL suttahle employment openings” includes, 
but is not limited ca, openings whieh occur in the following job 
categories. production and nonproduction; plane and office; labor- 
ers aud mechanics: supervisory and noasupervisorys technical; and 
executive, administrative, and professional openings which are 
compensated on a basis of less thane $18,000. per year, This term 
includes fulktime employment, tenwporary employment of more 
than three (3) days’ duration, and part-time employment, 


(2) “Appropriate office of the Stace emplaymemt 
service system” means the local offier of the Federal-State national 
system of public employment officers with assigned responsibility 
for serving the area of the establisiment where the employment 
opening is to be filled, including the District of Cabumbia, Guant. 
Puerta Rico, attd the Virgin Islands. : 


(3) “Openings which the Contractor proposes to. 
All from within his own organization’” means employment openings 
for which no consideration will be given Co persons outside the 
Contractor's organization (including any affiliates, subsidiaries, and 


“the parent companies} and includes any openings which the 


Contractor proposes to Gill from regularly established 
‘rehire’ hists. — : 


(4) “Openings which the Contractor proposes to 
fill from within his own organization or to fill pursuant to a, 
customary and. traditional employer-union hiring afrangement” 


“recall” and 


3- i 
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naine and Jocation of each such establishment inthe ~ 


meee a entra oe een ne arene | 


.=« Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 a 


"Approved For Release 2007/10/23 : CIA-RDP86-00800R000200140002-9 oy 


Labor Standards Provisions—November 1975 


means employment openings for which no consideration will be 
given to persons outside of a special hiring arrangement, including 
‘openings which the Contractor proposes to fill from union hiring 
hails, which is part of the customary and wadirional emoloyment 
‘relationship existing between the Contractor and representatives oF 
his employees. 


(5) |. “Disabled veteran” means a person zotithed to 

disability compensation under laws administered by the Veterans 

| Administeation for disability ratec at thirry percent (30%) or mere, 

‘ of a person whose discharge of release from active duty vis fur 2 
_ disability incurred or aggravated in line of duty. 


“ (6) Vereran of che Vietnam era’ means a parson 
who was discharged or released within the 46 months preceding his 
application for employment covered under this part and who (i) 
served on active duty for a period of mere thin 180 days, any part 
of which occurred after August 5, 1964, ard was discharged or 
releaged therefrom with other than a dishonorabie discharge, or (ii) 
--was discharged oc released from active duty far service-copnected 

disability if any part. of such duty was performed after August 5, 
» 1964, Pa - 


The Contractor agrees to place this clause (excluding 

this paragraph (g}} tn a subcontract directly under this contract 

vided, such subcontract is for $10,000 or more, (Subcontrac ts 
for personal services are exempted from this requirement.) . 


be (h) " Failure ‘of the Contractor to comply with the require- 
"ments of this clause result in termination of default of the contract 
_ concerned, (ASPR. 7-602,49) 


10, NOTICE TO° THE GOVERNMENT OF LABOR 
DISPUTES (1958 SEP) 


a) . Whenever the Contractor has knowledge that any 


actual or potential labor dispute is delaying or threatens to delay the 
timely performance of this contract, the Contractor shall immedi- 
ately give notice thereof, including all relevant information with 
respect thereto, to the Contracting Officer. : 


(b}) The Contractor agrees to insert the substance of this 
clause, including this paragraph (b}, in any subcontract hereunder as 
to which a labor dispute may delay the timely performance of this 
contract; except that each such subcontract shall provide that in the 
event its timely performance is delayed or threatened by delay by 
actual or potential labor dispute, the subcontractor, shall immedi- 
ately notify his next higher tier 
contractor, as the case may be, of all relevant information with 
respect to such dispute. (ASPR 7-104.4) 


subcontractor, or the prime: 
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11, DISPUTE CONCERNING LABOR STANDARDS 


(1965 JAN) . a 


Disputes arising out of the labor standards provisions of this 
contract shall be sibject to the “Disputes” clause except to the 
extent such disputes involve the meaning of classifications of wage 
rates contained in the wage determination decision of the Secretary 
wf Labor or the applicability of the labor provisions of the contract 
which questions shall be referred to the Secretary of Labor ic 
accawlance wita thy procedures of the Department of Labor, {ASPP. 


PoO8, 3 


12. .LABOR RELATIONS (6-72) 


ie is the Contractor's responsibility to maintain satisfactary © 
labor relations with his employees, Representatives af the Cantrac- 


ting Cificer will noe participate in Tabor relations matters unless 
disputes develap chat interfere with the proper performance af the 


contract, at which time the representative may endeavor to assist in 


settling the difficulty or may refer the matter to the Federal 


"Mediation and Conciliation Service or the Commander, Naval | 


Facilities Engineering Command for apprapriate action, - 


13. MINIMUM WAGE RATES AND OTHER LABOR 


_ STANDARDS (6-72) 


(a) The Contractor shall pay sichailes and Isborers 
employed or working directly upon the site of the work wage rates 
not less than those determined as prevailing bythe Secretary of 
Labor and contained in the wage determination decision that. is 
attached ta this specification or addendum thereto, In the event of 
any difference between the Contractor and. ‘the Government 
concerning the proper wage ratés to be paid, the classification of 
employees to conform to prevailing practice, the amount of wages 
due employees, or any other application or interpretation of the 
labor standards provisions in this contract, the differences shall be 


referred to the Contracting Officer who shall determine the matrer 


with advice fram the Secretary of Labor as required by Department 
of Labor regulations, ; ; 


(b) Investigation of Labor Conditions, The wage determi- 
nation decision of the Secretary of Labor attached hereto or 
included by amendment is made a part of this contract for the 
purpose of setting forth the minimum hourly wage rates required to 
be paid by the Davis-Bacon Act. The rates set forth in the wage 
determination are no warranty that labor will be available at chese 
cates. Bidders are advised to make their own investigation to 


~ determine local labor conditions, 
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SECTION 4A 


Special Paragraphs 


1. FORMS 

Standard Form 22, October 1969 edition, Supplement to Standard Form 22, and Invi- 
tation for Bids, Standard Form 20, January 1961 edition, shall be observed in the 
preparation of bids. Bidders shall affix their names and return addresses in the © 
upper left corner of bid envelope. Envelopes containing bids must be sealed. 

2. BID GUARANTY 

Bid guaranty will be required as stipulated on the reverse side of Standard Form 20. 
3, ITEMS OF BID . 

Bids shall be submitted in duplicate, on Standard Form 21, December 1965 edition; 


Bid Form, with Standard Form LOB, Representatives and Certifications, October 1969 
edition, and in accordance with Standard Form 20 and 22, upon the following items: — 


Quantity Description | Unit Price - Total 
. Item 1 21623 sq.ft. Two coat Painting of 
(Masonry) . Main Warehouse and 
_. Firewalls on Roof. 
6110 sq, ft. (Trim) $ $ 
Item 2 9225 sq.ft. Two coat Painting 
(Masonry) - . of Warehouse Annex $ 
724 sq.ft. (Trim) . $ $ 
Item 3_ 365 sq.ft. | Priming and two coat 
(Masonry) Painting of Bottle 


Storage Shed and Steel 
Lumber Storage Shed 
7164 sq.ft. (Trim) $ $ 


Se 


4. EVALUATION OF BIDS 


The sum total of Items 1, 2, and 3 will be the basis for evaluating bids. The 
quantities given are for the purpose of evaluating bids only, and there is no 


guarantee actual or inpried, that the Government requires services in the quantity 
given in the bid schedule. 


The Government reserves the right to perform any of the services included. in the 
bid schedule with its own employees. 
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5. TELEGRAPHIC MODIFICATIONS QR WITHDRAWAL ‘OF BIDS, 


in accordance with Section 2A, Clause 7, may be made. Telegraphic modifications 
or withdrawal of bids should be identified as follows: 


"Telegraphic Modificaiton of Bid for Pai ting of Warehouse Facility and 
Other Related Structures, Specification STAT 


and forwarded immediately to the office to which the written bids were submitted. 
6. REFERENCE TO AMENDMENTS 


ach bidder shall refer in his bid to all amendments to this solicitation in accor-- 
dance with Clause 29 of Section 2A to this contract; failure to do so may. consti- 
tute an informality in the bid and be cause for rejection of the bid. 


Les AVAILABILITY OF SPECIFICATIONS , STANDARDS: AND DESCRIPTION 
Specifications, standards and descriptions in this solicitation are available as 
indicated below: 


(a) Unclassified Federal, Military and other specifications and standards (excluding 
commercial) and data item descriptions: Submit request on DD Form 1425 (Specifica- 
tions and Standards Requisition) to: 


Conmanding Officer 

Naval Publications and Forms Center 
5801 Tabor Ave. . 

Philadelphia, Pa. 19120 


The Department of Defence Index of Data Item Description (TD-3) may be ordered on 
the DD Form 1425. The Department of Defense Index and Specifications and Standard 
 (DODISS) may be purchased from the Superintendent of Documents, U.S. Government 
Printing Office, Washington, DC 20402. When requesting a specification or stan- 
dard, the request shall.indicate the title, number, date and any applicable amend- 
ment thereto by number and date. When DD Form 1425 is not available, the request 

_ may be submitted in letter form, giving the same information as listed above and 
the solicitation or contract number involved. Such request may also be made to the 
Activity by Telex Number 834295, Western Union Number 710-670-1685 or Telephone, 

' Area Code 215-697-3321 in case of urgency. 


(b) Commercial Specifications, Standards and Descriptions: These specifications, 
standards, and descriptions are not available from Government sources. They may 
be obtained from the publishers. 


(c) Availability of specifications and standards not listed in DODISS, Data Item 
Descriptions not listed in TD-3 and Plans, Drawings, and other pertinent documents: 
The specifications, standards, plans, drawings, descriptions and other pertinent 
documents cited in this solicitation may be obtained by submitting request to: 
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Public Works Officer 


STAT 
« Requests should give the number of the solicitation and the title of the 
specification, standard, plan, drawing or other pertinent documents re- 
quested, exactly as cited in this solicitation. The drawings included with 
i) this apects ice ciou are full scale and are provided at no cost. 


8. AVAILABILITY OF UTILITY SERVICES 


Electric and water service will be made available to the contractor at the 
nearest available existing outlet at prevailing Government rates which may be 
obtained upon application to The Contractor will be STAT 
required to furnish all labor, equipment and materials to make utilities connec- 
tions and to furnish and install valves, transformers, and meters for each ser- 
vice. . The contractor shall determine that each source is adequate and suitable . 
for the requirements of his equipment before making connection and on condition 
or a condition satisfactory to the Public Works Officer. No guaranty of any — 
kind is made as to the continuity and. level of the supply of such utility ser- 
vices. They will be reduced or suspended as the needs of the Government require 
and the Government shall not be liable for any damages sustained as a result of 
such reduction or suspension, nor for any failure of the supply Lines to the 
contractors cormections. Unless specified otherwise in this Section entitled 
"Special Paragraphs" final connections to existing utilities shall be made by 
the Contractor under the direct supervision of Government personnel. 


9. OFFICE OF THE CONTRACTOR 


The contractor shall maintain an office or place of business with complete 
telephone service. Such office or place of business shall be manned during 

all normal working hours, and at any other time when work is in progress. 
Telephone service shall be toll free or authorized to accept collect calls from 
the Public Works Officer or his designated Representatives, for the ordering of 
work or for any other purposes in comnection with the work. 


10. BILLING AND PAYMENT 


Request for payment in triplicate, may be submitted once per calendar month. 

Each request for payment shall include all work performed and shall be quoted 

as a total percentage completed to the date of billing. Any disagreement as 

to percentage completed shall be resolved by accepting the contracting officer's — 
decision. A ten percent retention of payment shall apply to any partial payments 
made prior to final completion and acceptance by the Government. Such retention 
is in accordance with provisions of Clause 7, Section 3A of this contract. 
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DIVISION 1 - DETAIL REQUIREMENTS 
Section 1 - Field Painting 


1. GENERAL 

Materials and method of application shall conform to the applicable requirements 
_of the manufacturers specifications, except as specified herein. This specifi- 
cation covers the preparation for and application of two coats of exterior oil 
based or latex finish, ready mixed paint conforming to TT-P-24D, together with 
any and all work necessary for adequate exterior surface protection. 

2. SOOPER 

The work shall include: 
_ a) Brush down and/or sand exterior surfaces to remove flaking or peeling paint. 
-b} Remove rust from all metal surfaces and prime prior to applying paint. 

c) Apply two coats of oil based or latex exterior concrete and masonry paint to 

: approximately 31,213 “square feet of surface area. Color should be eggshell 
white. 

d) Apply two coats of deck gray enamel paint to all exterior trim, doors, doorway 
overhangs and Idading platform roof. The total area to be painted is approxi- 
mately 13,998 square feet. 

3. APPLICABLE DOCUMENTS 

The following publications of the issues listed below, but referred to elsewhere 

by basic designation only, form a part of this specification to the extend indi- 


cated by the references thereto (where a number is suffixed to the specification 
number, it denotes the effective amendment to the specification): 


Federal Specifications 

TT-P-24D - Paint, oil, concrete and masonry, exterior, eggshell finish, ready mix. 
TT-P-645 - Primer, paint, zinc - chromate,alkyd type 

Military Specifications 

MIL-P-1552BC - Primer (Wash.) Pretreatment Blue (Formula #117-B for metals) 


MIL- pe 14504A - Primer, coating, pretreatment, one-package wash primer (for steel, 
aluminum and magnesium). 


4. MATERIALS 


Materials shall be delivered to the job site in manufacturer's original unopened 
containers, with the brands, date of manufacture, and name clearly marked thereon. 
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Ali materials shall be carefully handled and stored to prevent. inclusion of 
foreign materials, or subjection to sustained temperatures exceeding 90 degrees 
fahrenheit. 


5. SAMPLING AND TESTING 


Sampling and testing of paints as specified hereinafter shall be prayided. 

Paints proposed for use shall be sampled from material delivered. to the job 

site and tested by a recognized, independent testing laboratory approved by: the 

Public Works Officer, at the Contractor's expense. Paint proposed for use shall 

be stored on the project site in sealed and labeled containers, sufficiently 

in advance of need to allow a minimum of ten (10) days for testing. Upon notifi- 

cation by the contractor that the material is at the site, a one-quart sample of 

each batch shall be obtained by random selection from the sealed containers by the 

Public Works Officer. Adequate mixing prior to sampling shall be accomplished 

to insure a uniform, representative sample. A batch is defined as that quantity 

of material processed at one time and identified by a number on the label, Sam- 

ples shall be clearly identified by designated name, specification mmber, hatch. 

number, project contract number, intended use and quantity involved, Testing 

shall include all test specified in the standard specification for the paint and | 

any requirements specified herein, specifically including pigment and yehicle, and "~ 
quantative and qualatative requirements for mixed paint. Manufacturer's certifis 

cation will be acceptable as a substitute for the testing cited above, : 


6. PREPARATION OF EQUIPMENT 


All brushes, rollers, spraying equipment , and paint pots to be used. for paint 


application should be thorqughly clean, dry, free fram contaminants, and suitable 
for intended use. 


7, PREPARATION OF CONCRETE AND MASONRY’ 


All concrete and masonry surfaces shall be thoroughly scraped and/or sanded to 
remove separating or peeling paint. The surface shall then he thoroughly washed 
to remove dirt. 


Proper removal of surface contaminants is essential for the maxima perfomance. 

of a coating. The selection of the method for surface preparation is dependent 

on the type of contaminant and condition of the surface. Dirt, fungus, grease, 

and oil can be removed by washing the surface with a solution composed of two (2) 
to eight (8) ounces of trisodium phosphate per gallon of hot water, and then 
rinsing thoroughly with fresh water, Efflorescence can be removed by scraping, 
wire brushing, and washing with five (5) to ten (10) percent by weight, solution of 
muriatic acid and then washing thoroughly with fresh water, removing all traces of 
the acid. The trisodium phosphate and muriatic acid solutions should be within 

the ranges stated and should be of strengths to perform their functions properly. 
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Ferrous surfaces to be painted shall be solvent cleaned to remove oj1 and grease, 
and mechanically cleaned by powered wire brushing or surface blasting to remove 
rust, mill scale, and other foreign substances. Minor amounts of residual rust 
that cannot be removed except by thorough blast cleaning will be allowed to re- 
main. Primer paint shall be applied as soon as practicable after cleaning, 


Metal surfaces to be painted, including aluminum, brass, copper, and zinc coated 
surfaces and unprimed steel and iron surfaces, immediately after being cleaned | 
shall be given one coat of pretreatment coating conforming to ‘MEL<P<15328 or 
MIL-P-14504 applied to a dry film thickness of 0.3 to 0.5 mil. Zinc-coated oe 
surfaces to be painted shall be cleaned with mineral spirits and. wiped dry with. 
clean, dry cloths prior to application of the pre-treatment cqating, Primer 

paint conforming to specification TI-P-645 shall be applied over pretreatment 
coating.as soon-as practicable after the coating has dried. 


9. ‘THINNERS 


Thinner shall not be permitted on the job site unless written permission for 
thinning has been given by the Contracting Officer, Thinning shall not relieye 
the contractor from obtaining complete hiding. 


10. WORKMANSHIP AND APPLICATION 


Worknanship and application shall be first class in every respect, Paint and 
enamel finish shall be applied carefully with good clean brushes, approved 
rollers, or approved spraying equipment. All first coat applications to masonry 
and metal surfaces shall be made using brushes to insure complete and proper ; 
coverage of all surfaces painted. Second coats may be applied with. rollers of 
approved spray painting equipment, ' The work shall be conducted as to avaid 
damage of other surfaces and public and private property in the area; any damage 
thereto shall be made good by the contractor at his expense. Sufficient time 
shall be allowed between coats to. assure thorough. drying, and each. coat shall be 
in proper condition before the next coat is applied; sanding and dusting, as - 
necessary to produce finishes free of visible defects when viewed from a distance 
of five (5) feet shall be performed. The finished surfaces shall be free from 
runs, drops, ridges, sags, waves, laps, brush marks and variations in colors. 
Bach coat of paint‘shall be of sufficient thickness ta cover completely the pre= 
vious coat or surface. Exterior paint shall not be applied during foggy, damp, 
or rainy weather; the temperature shall he above 45 degrees: fahrenheit and not 
over 95 degrees fahrenheit, Paint shall not be applied when the surface ts not 
in proper condition for painting. 


~ 11. CLEANING 


All paint cloths, rags, and cotton waste shall be removed from the premises after 
each days work. Cloths, rags and cotton waste. which. are not destroyed shall he 
placed in closed metal containers and stored a minimum distance of twenty+five (25) 
feet from all buildings. Paint and painting materials to be stored at the site 
will be stored in an area to be designated by the Public Works Officer, Upon com- 
pletion of the work, all staging, ladders, scaffolding, paint. and other materials 
shall be removed from the site. Existing and new paint spots, oil stains, etc., 
upon adjacent surfaces shall be removed and the entire job left clean and accept= 
able to the Public Works Officer. Area will be left in a condition equal to or 
better than existing prior to the work. _ 
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